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~ Thave takon every opportunity of urging the importance of this work and hope yet to 


| 19, For'reconstructing the road and broken bridges on Kuakhia to Tajpore road.— 
| Bs. 44000, ted, Rs. 1,\03-11-6 expended; and this leaves the road in the same state. 
Rs. 1,055 of the above amount is for bricks, which it is well to have in readiness, and 
Rs. 48-11-6 for survey expenses. A reference to former reports will show the difficulty that 
eixsts in a eepering areport and estimate that will stand professional scrutiny. The present 
line of road which has been in existence since 1856 is condemned by all Engineers, butya 
Jarge amount has been spent on it, and a line of communication between Tajpore and 
pa ea Road must be kept up. The Byturni embankment increased in width to fit it for 
Maled tsathe from the Kyah nullah at Vajpore to Acquapuda has been suggested as a 
line of road, bat the question has not been fully considered. As I could not prepare , 
any estimate for this work, 1 took steps to procure data for doing so during the current year. 
Jexamined the line of embankments and found a considerable breach in the Byturni em- 
bankiont at Kammaoaghur, which has since been closed by the Public Works Department, 
has'stood this year’s heavy floods, If this embankment is maintained, I can make my 
st liions for the waterway required. 1 have a survey and levels of the whole triangle, 
yit. the Kuakhia-Tajpore road from the Kyah to the Buda nullah ; the left bank of the Buda 
from ‘where it Jeaves the Byturni to the road; and the right bank of the Byturni from the 
Buda to the Kyah, Gauges were put up at the breaches and levels of flood recorded. The 
of the surveys is not yel completed, the services of Mr, D’Souza, the overseer hav- 
ae been placed at the disposal ‘of the Chairman, Kendrapara Branch Committee, on an urgent 


 erost Ersemah to Tuldandah road—Neat the Monijunga inspection bin 

from the Tirtole outpost. Ks, 2,000 were allotted, and Rs, 30-11-6 

aie) in'surveys. As Mr. MacMillan, the Executive Engineer, Mahanuddy Trriga- 

tion Division, to whom the plans and ostimates were submitted for professional opinion, did 

tot approve of the line chosen, having gone over part of it with me, other works of greater 

having siucé been brought forward, it has becn left out, 

21. Ré, 250 were sinctioned for the construction of a masonry culvert on the 10th mile of 

the Taldéndah road.—This was built at a cost of Rs, 330, Ry. 80 having been granted from 

reserve, It isa brickwork six-feet arch, designéd by me. It Was barely completed when it 

was very severely tried aud stood weil. 

22. Rs. 4850 for Creeks and Khala—This work is undertaken by the officers of the® 4 
tment, and, aceording to Superiutending Engiueer’s No, 2463 of the 

iber last, none of this has heen expended. , 

Prk above aro all the works sanctioned at the mecting when the income for the 

portioned. Other works were sanctioned and carried out. t 

to Chotcliagunj—(Pilgrim road). Was made direet from the Doctor’s bagh to 

g of the Road Cess garden, a length of 4,850 feet, The surface only required levelling 

Sine, this is metalled ; a double row of trees from the nursery planted, and the sides 


turfed: it cost Rs. 1,414-0-8. ‘The sanctioned estimate was for Rs. 425. The 
road will be continued during the current year to No. 2 bridge on the 


a 
Rs. for the purchase of tools and plant—Rs. $99-11-1 expended. 
On cae many worn-ont tools in the godown, which I was allowed to dis- 
Z teplace by new. With the Nokur Cooly system the Department had to 
this is another disadvantage of thee way of working, as petty con- j 
de their ee with tools, This amount also covered cost of an office 
meetings, and paid for some drawing and levelling instruments that 


ig Dred the road cess and municipal office were granted and 
took charge. 



















was paid ; this was very necessary for the comfort and 


Coss office has been made up and metalled at a cost of 
was for Rs. 192, We have now a very commo- 
Cess and Municipal establishments, anda 
will in future only be required, 
fared ie pd. ewok anew a tee vt 


Se Vogt ted at 
Sober wanted. id 


 simaber bridge 


in sueh good order that the sum granted was unnecessarily large, and with 


the Chairman I applied part of the money to extending the metallin, 
aa There hive’ oe To -complninta Of tho etite-of eisirball emit at the 
year, although part of it is the highway through the important suburb of Cuttack, 
Chauliaguage.—Yor the unmetalled portion of this road Rs. 2,685 was all 
_ Rs, 2,698-15-2 expended, the greater pert of this amount being wages of coolies kept 
monthly pay in small gangs to repair the earthwork. a eae 
I at first agreed with any predecessor, by whom this system was 
would work better than the usual petty contract system where the men are paid a 
to the measurement of their barrow-pits, but have had to change my opinion as so 
instances of skulking have come under my immediate notice ; and the subordinates are 
. themselves opposed to it as they say that they cannot undertake to get a fair amount of 
work out of the men. { ik 
I have fined very heavily ; one gang of nine men in one case submitting gh rose 
and dismissal. With a very zealous subordinate, with a very small change, the monthly 
system would no doubt suceced; but it is out of the question in a district where the sul 
dinates have such great lengths of road to look after. In the current year’s estimates TE haye 
reverted to the old system for all roads but two. i re 
A large quantity of sand metalling paid by measurement has also been executed on this 
road, some parts of which are so heavy after rain that it is almost impossible for‘ laden 
cart to travel. But it will take years—sand being spread year by year 6 inches deep—to 
bring the soil to a proper consistent vy 
‘This road is the best in the district, and I think the most-important. (Opinion is divid. 
ed between it and the Chandbali roads). ‘The traffic on it is very great, ceppeally whensthe 
Kendrapara canal is closed for annual repairs. It is also the only road that leaves Cuttack 
without first crossing some river. . 
For repairs to inspection bungalows (4), Rs. 500 was granted and Rs. 500 expendéd. 
‘This includes the pay of chowkiders—a heavy item. Bungalows aro all in excellent repair 
For causeways and bridges Ks. 500 was the original allotment, but during the year estimates 
amounting to Rs. 1,103 were sanctioned, and Ks, 1,107-13-8 expended. Most of the bridges 
being of timber with masonry abutments, constant repairs are necessary. ‘They have all heen 
put in good order, I have used coal-tar very freely, which is the only preventive agai 
and white ants, The metalling of thecauseways has been thoroughly repaired. ‘Their mainte- 
nance would cost much less if they all had masonry drop-walls, which we cannot at present 
afford. For maintaining trees Rs. 150 was the first allotment, subsequently i to 
Rs. 250, the whole of which was expended except Rs, 3-8, I have, in the fint part of my 
report, drawn attention to what appears to me the excessive cost of maintaining * 
83. The second road in'the budget is the Kuakhia-Jajpore road. Rs. 700 
for repairs, which were carried out by Nokur coolies very satisfactorily. This is the only road 
‘on which I propose to continue this system for earthwork repairs during the current year. 
In the first part of this report I draw attention to the difficulty of maintaining this road as 
an uninterrupted line of communication, although the different parts of it are kept in very 
fair order. Of the grant of Rs. 700, Rs. 586-12-3 only were expended for irs to 
bridges. Rs. 300 were allotted, and Rs, 289.18-11 expended. ‘This includes cost of breaki 
up some fallen bridges and stacking materials for use when required for causeways, Rs. 1,000 
ze allotted and Rs. 887-13-5 expended. The whole of the causeways on this road are now 
in good order, having mortar laid, Drop-walls should not require any but very frifl 
repairs for some time. For planting trees a sum of Rs, 171-1-6 was “from rese 
late in the scason to pay for trees planted by my prodecessor’s orders, but which were not 
to be paid for unti! they had got safely through the hot weather. ‘This amo 
350 trees of sorts planted on the first mile from Jajpore. 
34 Cuttack to Chandbali voad—The largest, and perkaps’ 
road im the district, although 1 am inclined to give the pect 0 
road. Vor ordinary repairs Rs, 4,577 were granted, and i 
Rs. 4,785, and nearly the whole expended, Rs. 4,784-0-11. This 
‘coolies (they ae more trouble on this than on any of the other 
of earthwork that it was found expedient to execute on the | 
ected ong on the first three See and sand- 0 
rts. For repairing causeways Rs. 700 was granted and ts. 
se recson ‘bet tat ts heey ints dotars oben btdol be he 9 
and which, in my opinion, ient, tinge f 
‘Wame = this, For ia and other digit pared 
eaponsible ‘ition. ‘or repairs to bridge , 
Rs, 161-5.0, the whole being on timber b 
eiiges and culverts on this R 
the! 
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Kendrapara dak bungalow.—Rupees 116 was It was.then a dik bungalow 
but is now only an ordinary inspection bungalow, and Rs. 48-8 were disbursed. The 
allowance for contingencies, Rs. 20, was not required. 

35, Fukirpara to Machgaon road.—Is in very fair order for 23 miles, viz. from 11th mile, 
‘Taldandah road to 84th mile from Cuttack. Mor repairs Rs, 840 were granted and Rts. 1,005-10-1 
spent, the greater part being pay of Nokur coolies, who did not work well, and part for 
replanking the roadway of the masonry bridge on the 12th mile. Ks. 160 were granted 
for the Public Works Department inspection bungalow at Juggutsingpore, but the Chairman 
and Committee did not approve of the arrangement, and the Road Cess furniture was removed, 

A supplementary estimate for causeways was sanctioned late in the season for Rs, \455, 
‘but only fh. 839-10 could be spent, the very heavy rain stopping all work. 

86. For road from Sulehpore to Muhanga Rs. 180 was granted and Rs. 179-0-6 
expended on earthwork and turfing executed by piece-work. 

87. Kendrapara to Judpore.—(This is part of the road from Kendrapara to Jajpore, 
numbered 5 in the last list, but previously estimated for in three parts and numbered 
9, 16,29.) Rs. 400 was given for maintenance and Rs, 349-13-5 expended. It is the best 
of the secondary roads and in very good order. 

88. Bernan to Judpore road.—Rs. 400 was granted and Rs, 399-12-9 expended. The 
importance of this road has, I think, hitherto been overlooked in the current ycar’s budget. 
T have been granted a much larger sum, and I hope to make it a really good road from 
Kulamuttea on the Brabmini opposite Judpore to Bernan on the Kuakhia Jajpore road. 
It is now a good fair-weather road only. 

89. Jajpore to Syudpore or Bingharpore.—(Part of roads in last list, sce paragragh 37.) 
The maintenance of this exceeded by Rs, 10-12-7 the grant of Rs. 400. It must.be kept up. 
The present Civil Sub-Divisional Officer at Jajpore considers it of more importance than the 
Bernan-Judpore road, but it cannot be made really good. It crosses the drainage of the 
country. It can only be patched up after each year’s floods. A second grant of Rs, 100 
was made for repairs to timber bridges, of which Rs, 71-4-6 was spent. The road is in 
anything but good order. 

40. Pattamundi to Judpore.—The original grant was Rs. 300 only, but Rs. 637 was 
the amount allowed during the course of the year, of which Rs, 635-18-9 was paid 
away, bis road is now nearly completed throughout,,and the present year will, 
Thope, see it quite finished and passable for carts in all seasons. 

41. Juggutsingpore to Joypore road,—For this Rs. 180 only were given; further estimates 
submitted and sanctioned brought the total to Rs. 699; of this Rs, 616-7-8 has been 
expended. “This is one of the roads that will be placed in a higher class during the current 
year. It is a really good road of great importance, and passable for carts at all seasons. 
Nine concrete shoots, or syphons, of my own design, have been put in to pass the irrigation 
and drainage water where required. They must in the loag mn prove more economical than 
either earthen pipes or timber shoots, and their first cost is only Rs. 20 fora length of 12 
feet, A timber bridge over the Buri nullah on this road was commenced and nearly com- 
pleted by my predecessor ; the approaches to this have been metalled with broken brick and 
protected by spurs. The Nokur coolie system on this road was a perfect failure, and was 
early in the season discontinued, the work being done by piece-work. 

42. Binjharpore to Judpore road.—I am following the order of the original budget, but 

this road is now ineluded in 5 in the last list. Rs, 200 was given and Rs 202-3-10 
expended. This is the most unsatisfactory piece of road in the whole district, but it must be 
uintained, money being every year spent on it without improving it. 
48. Jobra and Chauliagunge road—Rs, 200 granted; Rs. 199-3-10 expended in 
repairing the metalling and maintaining the trees along the sides. ‘The traffic is very heavy, 
and the road is not in as good order as I could wish. Rs. 20 was given for a concrete shoot 
n this road to replace a broken brick culvert. Rs. 19-8-9 were expended. The design is the 
same that I wish to ia! all over the district where shoots or syphons are required, 

44, Sonepore road, first 20 miles of —Rs. 2,575 granted. Expended Rs 2.575-3-7. This 
toad has been considerably improved, but until the Bhegua on the 13th mile is bridged, it 
Will temain a broken line of communication. During the year the undergrowth, which on 

is road is very luxuriant during the rains, was removed ; earthwork repaired ; laterite 
Metalhing spread on the 9th and 10th miles, which, from the stiffuess of the soil, became 
‘passa heavy rain, ‘The whole of the culverts repaired, some being almost entirely 
uiwed. One of 10 feet on the 21s mile is not yet gout finished, but the money is kept ia 
: ou ee The bungalows were repaired. The Ramchundi bungalow is in good 

oF pagina farsher repairs, but the hut at Patpore suffered from the heavy 
ve i 
g store godown at Rani Hat—Rs. 60 ted, Expended Rs, 59-15-6 
‘This is the head-quarters biel for all tools and plant 
if 


y-—Rs. 566 granted. Expended Rs. 549.18, principally for 

for mallees’ huts, painting gates, purchasing 

in the nursery, and issued since its 
perenne val poe 
. 9 only expended. 

re t Rs, 265; 2 

“distri Gatthck which is 
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interbeoted by rivers. Of the above amount Re, 129-4 is pay of twomanjees. The boats are 


in vi order. 


‘We claim from the Pooree coramittos 
Res. 1,132-5-10 for the maintenance in 
former of the 






although much correspondence on the 
fubject ans boen exchanged, The 

‘Committee's lant decision aa to 
the fre maintenance of ‘hit rad ie 
‘that they will ropair their own portion, 
fas this yond putes ecrow the boundary 
of cach distriot—it alternates botween, 
Cuttack and Pooree—and if the repairs 


the road is passable in all seasons for carts up to Kemtapara, 
50. 


49. Madhub Phulnakra road—was retransferred to this district from Pooree by the Com- 


missioner’s orders. I rey having taken over charge on 
the 29th May 1879, and submitted estimates for Tose 
first 10 miles which were sanctioned on the 3ist July 1879. 
‘The fall amount granted, Rs. 1,221, has been expended, and 


The amount sanctioned for the District Bugineer’s 
establishment during 1878-79 was Rs. 8,798-14, and Rs. 
8,782-6-11 of this were expended. 1 have em| Mr. 
D'Souza, the overseer, on surveys and levelling which he has 
done fairly well. He is the only subordinate who can do this 


work. From the former reports I have been ‘reluctant to 
employ him in actual charge of work. My new project of 
redistribution of estedlishment will give him an opportunity of showing if he can be 
depended on. Behari Mahanti, sub-overseer, has had considerable experience on works, 
but his qualifications do not come up to the professional standard that might he 
insisted on; he has been in the Department since its establishment, and is herd-working and 
intelligent. 

(* * *)  sub-overseer, is quite unfit for his post, is deplorably ignorant, end has 
to depend on others for working out his quantities. He is, however, hard-working, and, 
I believe, honest. As 2 mohurir, with pay more in accordance with his qualifications, 
I propose to employ him in future. 

ej ss ent mohurir, in charge of the Chandbali road Sub-Division, 
is hard-working and fairly intelligent when it suits him; but I have found him obstinate and 
obstructive, aud propose to employ him in future as a moburir under some better qualified 
subordinate. ay 

Baboo Guggoobundoo Dass, head clerk and draftsman, has given me every satis- 
faction ; he is willing and understands the routine of the office, besides being a wolerable 
draftsma: 


are not carried on simultaneously the 
public will suffer. 





n. 

Baboo Mohendro Nath Palit, accountant-clerk, writes a neat hand, but is somewhat 
careless and dilatory in the submission of the accounts 1 expect an improvement in this 
man’s work during the current year, as I have given him to understand that I am not satis- 
fied with him. 

51, Of the men on the temporary establishment none deserve mention. 

52. Baboo Gunesh Pershad Sing, head clerk of the Collection Establishment, although 
not under any orders, has afforded me bebary tel assistance willingly. 

58. I have to thank the Chairman and Committee for their recommending that my pro- 
bationary appointment to the District Engineership be made permanent, and I will exert 
myself to merit a continuance of their confidence. 
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» No. 6—Part II. 
CUTLACK DISTRICT ROAD FUND. 


Details of Income end Expenditure for the cess yar 1878-79, from 1st October 1878 to 80th 


September 1879, to accompany the annual account for that year. 
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“ ‘Brought forward 7,82 1 6) 89,210 6 7 
EXPENDITURE —concluded. 
Extablishment—continucd. 
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Dy, pe Aclunkiar of aie godown at Hatt Hat or 11 moniin wid) ge 18 0 
20 days, at He Be month oo 
‘Salary uller for 7 months, at ‘ 
Purchaee 01 ™ ~ 8,752 611 
Tools and Plant. 
A400 0 0 | Purchaso of 180 kodaties ie a 
Ditto” of 5400p rammers 
Ditto of fo Kwik 
Ditto of 25 hammers and 2 egulan 
Biko oF 12 alo F 
ha gen fn corner 
Purchase of one Tack od drawing-table 
Ditto of i chairs 
Ditto Of que sooden fame ioe concrete toot 
Dito Of drewiog tostrnmente. nog 
awa 
i Aitcances 
epee toe Adraneed to District Raginee or petiy contruction aa repairs of| 
een ‘the village ani district romds “i Oracay 
Adestced to Diszict ugiucer or coumrustion ‘of road ceia ofce | 
vernndh 10 9 0 
Advaed t0'tobdiviocel oticer of Zaigore Oe consiracisa asd] | 
repairs of the lage roads in bs aub.dietsnon soir ta 
: Aaavel to sat-dvinigual ofleor of Reodrapars for” cousiraotio’ 
‘avd repairs of the village roads in hie tab-dtion 1s 0 0 
Advanced to canoongos Brajokiehore Das, ‘eaindat, for" construct | 
of e illage road from Harakepore to Garijang in pergusosh Baluhiel | 127 8 0 
5000 153 
Dapowit 
ae Refunded to Kally Poto Daterjes for Chanduar villoge roed in 
3 ‘haps Cuttack usa 9 
Refunded to Mahboi Oj for « bridge oxi‘Chandbali toad wt? 
Ubexpendd bvianov of deposit forfeited ad shown 1B the secon | 





ler Miscellaneous receipt 











Total expenditare of the year... | 











Memorandum showing in detail the actual cash balance on the 30th September 1879. 











Pamricunans. Amount, Total. 
Rs. a. P Rs a PB 
Balance of cash as per treasury pass-book «» 27,410 7 3 
Les amount of cheques charged in accounts but not yet. ‘paid ue 8 GO a 
— 227,269 15 3 
Inprest in hands of the Road Coss head clork ae ath 2% 0 0 
Net balance as per Road Cess cash-book i pad 27,389 15 3 








® Provision has beoa made in tho current year's budget for the expenditure of this balance. 
R. H. Paws: 


Chairman, 
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No. 148T., dated Camp Khorda, the 31st December 1879. hi 
From—J. 8. Anasrnona, Esq., Chairman, Road Cess Committee, Pooree, * 
‘To—The Commissioner of the Orissa Division, . . 
T nave the honor to forward the report on the administration of the District Road Fund 
for the cess-year ending 30th September 1879, together with a detailed account.in the forms 
required by the Examiner of the Public Works Accounts, in bis No, 647, dated 19th Novem- * 5 
ber 1879, of the receipts and expenditure of that fund during the cess-year 1878-79, 
2. The Committee.—The subjoined table shows the names of members, number of a! 
meetings held, and the number of meetings attended by each during the year under 






































] 
: 4 |. 
; lH | 4 
7 ‘Names of members. SE Sia | Bs Baars. 
j 2 3 | gee| 2g 
ts |Gek| a " 
A EEA | HI 
4.8, Armstrong, aq, 0. Chairman, «| 1] 0 2 
31 J: Siatitinen Wane Exscutive Hogieer, Mahanuddy * Was VicoOhairman, up to 1éth November *. 
pene iS =| 2 | 8 | 9 | 157m 'when Baboo Kamudaath Mookerjes we 2 
Baboo Kam Chand Aildy, Vioe-Chairman 6 3 o | 0 
4 Kamednath Slockerjen, Viee-Cha ® 4 | 1’ Have completed their two years! tenure of 
1 nin Vidyasagar 9 © | ‘office, 
¥ ‘Auininath Tal 5 | H' | |: Wasreappointed anderGovernmentNo.2046A, 
3 Madhuryanacd Rai 7] a] 9 bh March 1879, received with 
Ah)” Golatanand Datta 1 | 8 | & | alomer's No rec. dated Sed Apel Iu70. 
intent Mocheros, Bicive Dpuiy Coteetor] 4 | | 8 | g'Guperiedad hy (it) Keay Racata} Dan nd 
3 it Sadasib Misra, wide Governinent 
ny Kose Hamamaj Das 1 5) 2 | Nolgosyedated sock March aa79. 
rt | Adtlhart Rasbeuari Das. 4 5 | A Collector will consider whether this gentle. 
13 | Bandit Bafiesid Mira Es rs 4 | 5 | & |“wuu's name Wil be retained on the fst of 
Zemindar Bhagran fino Sing ? 1 88 " ; 
13 | aja Gour Chandes Mansiny Maramabar iisi vy | 2 | O |B Mave lef the district 
16 | Panda Gopinath Khantin 5 ri ri a 
7 | Ramin Patjon i s| 8 
ee aa a wel El 
| AdhikagsTaghopandan aces] Dae bi) a) 
1 Ral | 
ieee t “Bogincer ee | 0 
E Regen aneon tere. | oy BL 








Baboo Ram Chand Addy was Vice-Chairman from 1st October to 14th November 1878. 
. He was reluctant to continue in office. Baboo Kumudnath Mookerjea was elected instead. 
Out of the members shown in the above table, Messrs. Norman and Barrow left the district. 
Mohant Keshab Ramanuj Das and Pundit Sadasib Misra were appointed in the places of 
Ramkristo Patjosi and Baidhar Mahapatra. ‘Three members, Baboos Tarakanta Vidyasagar, 
Maduryauanda Rai, ‘and Panda Gopinash Khuntia, have completed their two years’ tenure of 
office under section 49, and the Collector will be requested to consider the question of their 
reappointment. Nine members who ‘completed their two years’ tenure of office as noticed 
int ling year’s report, were re-appointed under Government orders No. 2046A., , 
dated 25th March last, received with your No, 76 of 8rd April 1879. 

8rd.—Nine meetings were held during the year under report, at each of which there 

Was aquorum. The Chairman presided over all but one, Raja Gour Chunder Man Sing, 
Boramarbar Rai Baidhar Mabapatra, and M. G. Norman Esq., Assistant Engineer, did 
hot attend any. ‘The attendance of Buboos Tarakanta Bidyasagar and Kumudnath Mukerjea 
Was most sat Wl that of Mr. MacMillan, Zomindar, Bhagban Ract Singhs, and 
Shaikh Jdmindin ‘was insufficient. 

5. The following members descrve special mention for having taken interest in i 
- ‘onducting the business of the Committee :— 


Baboo Sitakanta Mookerjea. Baboo Tarakanta Vidyasagar. . 
Kimmo Moker { » Ramchand Addy. . aa 
Ley om, johant Narain Dass, 

¥ of the attendance of members as required by Government order 
















‘the year under review, including the unex- 
29,663-2-5 as shown below :— ah 














if Brought forward sath 
3 : Receipts, 
, Rs, Py 
nd » Cess on land mee 8 8 
Rent of inspection bun; 
. Fees and forfeiture 
Miscellaneous aber 8 é 
Total 24,576 18 94 
Suspense Accounts. 
Ra a. 
Advances ose 2,027 12 3 
Deposi os 285 0 0 
— 2,312 12 8 
Total oa 


deducting the suspense accounts of Rs, 2,812 








Ra a P, 
2773 8 4h 


* 26,889 10 04 
29,663 2.5 








‘Thus it will be seen that the net income of there ar under si (eal Rs. 27,101. ee! after 
3 x Rs, 248-8 (balance at credit deposit 


on 52-4 October 1878). 
5 Rapenditure.—There was a total expenditure of Rs, 24, ,759-9-2 under the following 
. Gaia: 
Establishment on collection of revenue, Se. 
Rs. ar fr Ro aw 
‘Clerks on one 1,712 6 5 
we Servants... “ 245 7 0 
Pe Contingencies 498 15 9 
Printing at private presses 69 8 2 7" 
—_—_—— 2,596 5 4 
Staging Bungalow. 
q Establishment and covtingencies ... 192 12 11 
“— Petty construction and repairs 460 6 9 
—_— 653 8 8 









Publie Works. 





Establishment 


Advances 


Deposit 





Thus the net expenditure from the fund at the 
the disbursement of Rs. 2,455-8 under the head 
‘. A is orient, that ts total eepenaannd ee Os 7 year was 








Repairs.—The amount spent on repair works is as slows = 


















Re a 7 





‘SEPTENMER 15, 1580,, 


Sl : ae 8 : . 

‘The roads and culverts.of this district are not yet isha fair state of repair especially the 
road from Pipli to Khorda, “which has*been’ roasted PY the late flood, The transfer of 
Rs. 8,000 has been asked for in this office No. 
allotment for the Khorda and Patnaikia bazar road for the repair of this road. 9. | 

10 Original.—'The details 6f the amount ‘spent on original works during thes year 
under report are as follows :— 7 é ‘y 

















d “ s 





Rs, AS owe +? 

Constructing the causcway-in Pipli and Khorda road ,,, $446 «0 0° Z 
Remodelling the Delang bridge, and demareating . 

ines of theroad from Khorda to Patnaikia bazar, 4,604 5 0 

» Constructing the road from Barabkudi to Pooree 1,599 1 4 

Contribution to clearing coast caval ae oa 1,000 0, 0 

2 + 

Total oe 10,649 6 





Of the original works undertaken ini the year umler report, I may mention that the 
following are the important ones :— 

Delang bridye.—A sum of Rs. 7,860, was allotted for the Delang bridge, situated onthe 
road from Khorda to Patnaikia bazar for the year 1878-79, and a further sum of Rs. 240 was 
transferred from théheads reserve and repairs for demarcation purposes of the road. “Hence 
the total amount sanctioned for the road, and the bridge situated on it, was Rs. 8,100, out of 
which Rs. 5,938-2-1 was spent on the bridge, and Rs. 240 in demarcation of the road. In 
the course of the year the masonry fell, owing to the contractor not having completed the 
arches before the flood came,—vide this office report No. 301, dated 28th June 1879. A sum 
of Rs. 1,578-13-1 was refunded by him asdamages. ‘This refuod has been deducted from the 
expenditure made on the bridge work. Hence a sum of Rs. 4,364-5 x Rs. 240 (for demar- 
cation pipotes) has been shown in the accounts. 

il. Causeway at Antapore, in Prpli and Khorda road.—A sum of Rs 3,546 was allotted 
in the budget estimate of 1878-79, for constructing a causeway at Antapore, on Pipli and 
Khorda road; but Rs. 100 having been subsequently transferred to Khorda and Paitnaikia 
bazar road, only Rg: 3,446 was left to be spent on it during the year ander report. The 
contractor did more work than is covered by the amount actually paid during the year. 
‘The cost of this excess work has been paid since the close of the cess-year. 

12. Pillage roads.—'The amount spent on village roads was Rs, 783-12-3, of which 
Rs. 643-0-3 was spent hy the Branch Committee at Khorda. A sum of Ks, 500 was 
allotted for the village ronds, and a further sum of Rs. 500 was received from the Hstates 
Improvement Fund as contribution. Hence Rs. 1,000 was available for the village roads. 
The sum of Rs. 500, received from the Estates Improvement Fand, was spent solely in the 
Government estate of Khorda, A liberal grant of Rs. 2,500 has been sllotted for village 
roads for the current year. In some places work has begun, 

18. Plantation of trees.—The amount spent on planting fruit-trees was Rs. 50 during the 
year under report. One hundred and twenty-one fruit-trecs were planted on the sides of the 
toad from Pipl to Rhorda, and on the station road of Khorda. Rs. 354 has been allotted in 
the current prs budget for the establishment of a nursery garden. 








ies ‘The following works have been proposed to be taken up during the ensuing year 
80: — 
Repairs. 
Rs. 
Repaira to Pipli and Khorda road... Pe 319 
” Bhagmari and Bolegarh ,, x 214 
” Balighai to Madhab 3 267 
i) Khoeda to Kalapathar ;, a 340 
» Armstrong ca Roy ss oo 700 
Petty ion und repair to inspection bungalows, &c. 621 
: ny Village roads. 
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RE. RTE 


'y dated 6th December 1879, from the . 
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at ha 














ie co Re 
nis ~ é bi at : “Brought forward mn aie 
E ty F Construction of a food pepe Antapore and metalling Pipli 





& and Khorda roa be 4 woe 42 708 
oo ~ lle Construction of the road from Khorda to Patusikia bazar, 
ee including the cost of the Pelang bridge ee a 4,984 ~ 
© © 93s Constructing road from Barabkudi to Pooree : ‘223 
4° Nursery garden . 854 
Clearing eoast canal . 1,000 
- Total * 18,148 


+ 








15. Annual accounts —The annual accounts of the year under réport, were » pieparedi 
in a manuscript form as required in the Examiner of Public Works Acconnts, No, 647, 
dated 19th November [879. The accounts of the year were examined and audited by the 





following members who formed the Sub-Comaitiee. A copy of their + is hereto 
& appended :— é “ 
= Baboo Kumudnath Mukerjoa, Vice-Chairman, 
wae » Sitakanta Mukerjia, member. 
» Tarakanta Bidyasar, ditto. ‘ 





» Madburyanand Rai, ditto. @ 
; «16. Annual inspection,—The office of the District Road Fund Committee was inspected 
, duriag the year under report by Mr, A, Wilson, Deputy Examiner of Public Work Accounts, 
Bengal, on 3rd March 1879. 
17. Minute b00k—The minute book kept under section 61 of Act X of 1871 is 
& inspected only by members of the Committee. No certified copy was granted, 
eo 18. Road Cess Act—The punctuality with which the cesses under the hae a Act 
are paid in, evidently shows that the system has worked satisfactorily, and the Committee hope 
(> that no change way be made in the Road Cess Act. 
- 19, Road cess was realized during the year under report at the maximum rate. The 
percentage of collection on demand during the past year was 100. 
20. My opinion on the working of the several officers of the District Road Fund 
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‘ Committee during the cess year 1878-79. 
2 SS ——— 
‘ Namie of ofteer Rank 
~ Beck, Ex - District Enginoer 
E FiecRatis'onana Datta Head Clerk 
g © Anand Chandra Mukerjea 
n Satyabadi Mahanti 





vn» Sadasib Das 
Satyabadi Mahenti 
Narahari Mahanti 





{| Moburir 





Higaspu 
Phe duplicate copy of the ennual accounts fur 1878-79 has been submitted direct to 





ma - 
The District Engineer reports unfavourably of Sub-Overseer, T. Mul 


the Examiner of Pubic Works Accounts, Bengal. 





- No, 60, dated Khorda, the 8th December 1879, 

. From—H. A. D, Puiturs, Esq,, Sub-divisional Officer, 

by To—The Coliector of Pooree. 
In reply to your No, 522, dated Sth December 1879, I have the honor to state that 
* @roadewas made from Kborda to Nial, and from Nial to Mooktapore (partially). Rs, 500 was 
expended on this road, of which details have been submitted, ‘This road passes Gurujang, 
Beige, Tanghispara, Nial, and Bhimkuria. ‘aa é A 
; A sum of Ks 200 was spent on roads and cul about Jajharsing. 










road from the Baruni road to the road was constructed, f 
bund) and a culvert has been made at one end ‘Thin enables fb to the 
eka oe eee A small road was also made 
remainder of the m was spent on new culverts : the 
culverts in Jajharsing. pes Rts i oe 
















No. A., dated Pooree, the 18th Noy 

















8. The bi shown in the treasury pass-book at the end of September 1879 was | 
Rs, 5,062-9-3, Rs, 4,848-9-3, including Rs. 55 0a account of imprest in hand, was. al 
shown in the Road Oess cash-book. he difference of Rs. 214 is “due t@ the fact that a 3 
Bie id for Rs, 214, issued in September 1879, was not paid from the treasury during that 
month, ‘ 
‘The accounts seem to have been carefully kept by the clerk. 4 
e a 


APPENDIX A. 


Abstract of particulars regarding Meetings of the District Road Cess Committee for the cess- 
‘ year 1878-79. 
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APPENDIX B. ot 


Abstract of particulars regarding Mectings of the Branch Road Cess Committee at Khorda,~ ., 
in the district of Pooree, for the cess-year 1878-79 from 3\s¢ October 1878 to 30th 
September 1879. 
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J. 8. Anustxone, 


Chairman, 
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No. 6—Part II. ‘ 
POORER DISTRICT ROAD FUND. 





Details of Receipts tind Expenditure for the cess-year 1878-79, from 1st’ October 1878 to 
80th September 1879, to accompany the annual account for that year, 
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ts, mates, 35088 /Oniands 
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ne per cent, road cose ‘e 
B08 810 
Miscetiancons taser, 
23088 #10 
Bond toll. a 
| Catal or rivet, 
: ‘ Rents of terais and staging bungalows, : 
Bent of steging bungalow at Khords.. eso 
Freee wad forfeitures, 
Record searching fee for 2opies of road cn returns 
jieelaneons 1100 5 | Road coms process: etait 
‘ei Mewiheou 
Grauteinaid from Provincial wervicos : 
‘Assignment from the Estates Tmprovement Puma ~.| 
Government eoateibation for the!j.iut extabliabmeits for the collection 
works 3 
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made for the flood escape at Anuntpore 
for demareating line of rosd fro 











Deposit. 
Beourity reovired from Satysbadi Mahanty for reconstructing the 
eeu rroetved trim Botjomonl Das tor ths repair work st Giipe 
Dato from Satyabadi Mahanti for the ropsir works a} 
Kbordeand Bolegueh oem a 
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‘Brought forward 3,097 152 
EXPENDITURE—continuod, 
Clorksmcoutd 
} Extra mohurir from 26th April 1870 to 10th May 1879, at Re, 15 we 768 
1 Sabitto for assisting trosatrer in kist time, from 28th Octobor 
187A Lith Novembor 17, MMR MG ne 468 
1 Extra moburtr for assisting’ treasurer, from 10th April" 1879 to sob 
ApRU INT MURS AB sie see te ne ace boats 780 
1 Clerk for assisting collectorats acoowntant” in isl time, from 2nd 
April ts70.at Be. rattan aah ae age a 410 8 
‘Travelling allowauco of a éanooiigoo ea ; ae m8 6 
$ 17a 6 
Bereant Laren 
‘2 Chaprascos for 11 months, nt Re, 6 eaols a2 0 0 
1 Dufles for 1 months, at ; baa ee 00 
1 Purddar employed it the treasury in kist timo, from 2th October 1976 
to IIth Novmmber 1878, nt Ks. 6 pu nganeeies 27\8 
‘al in the treasury ia Kist time, froin 16uh ‘April i870 to 
aie Tn 4 ie seo 
ng canoongoe of Rahang'for collecting arrcure of 
snd oes, Tor ote RHIC, at TRA 6 ct geo 
i Poows for I days of Jase 17H, at Bar 6 ead a 300 
xia peous for serving a0teGH nn a 74 
uo 70 
Contingencian. atl 
Postage stamps 7 0 0 6 
Rent of : aS 135 0 6 
Cont or 2 ‘ pe 79.10 10 
ied froin the Buperinton: Btationery 8014 7 
expenses, praty . aig 6 
Fos, Ko, paid'to Goversinont ploadér in w civil suit 2. 0 419 
we 7 8] 
Printing at Private Presses. cera 
| Cove of forme dig oy ae ae Ce 
Establishment and contingencies. 
Pay of ono chowkidar for 11 months at Rs. 2 Boe 
De. of oue” ditt at Kanlupads fr ® “ditto my Moo 
Do. of one ditto for § ditio 20dayeat |, 3 3612 11 
Do: of one ditto fori¥ ditto woo 
Do. of ene ditto at Sonakhola for 12 ditto Moo 
Do. of Coe ditto wt Bagmari for 1s ditto ao 0 
‘bo! of one Mt Kalapatherfor 1d woe 
Petty Construction and Repairs, = 
Repairing inspection bungslows at Gope, Kantapada, and Nial 24 0 0 
Ditto ditto wi Khorda - 6 1 oe 
Ditto ditto at Somakhola 7 4313 9 
Ditio ditco at Bupmari and Kalapaitior wR Oo 
woos 
Tota) ‘Total 
estimated | outlay to cod 
cont, of the year, 
| @riginal Works, 
1 | Constrnction of @ flood ex al sata 
‘cape of causeway in the dh 


sls of the road’ from Pipl 
to horde newt the vilage 
ut Amantpare 
Rarthwork n, 
Oat ste 
Matte piehing™ 
Metalling et 





Dedtuot amount not paid 








during 1875-79, 
a ae oe 
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‘Public Works— 
‘ont, 










1,000 


















































Brought forward —., 
EXPENDITU RE—continued, 
eS My 
ay Total Total 
é estinmted | ontiay to ond 
#8 conte af the year, 
3 
a 
Original Works—conta, Rs. Re ase 
5 | Constructing the road from 
Barabovody to Pooree— 
Earthwork... Bost 12 9 
ea, = soll 
‘Regulating draiaage sluice aon 203 6 1 
Costingenig ee ee i 08 
7ais 1 4 
Conteibaton, toward coast 
‘Total Original Work» ... ee 
Repaire. 
11 | Repairing te road from Atharala to n-boarh 
n Ditto sl the: ae es 
| Ditto. the road Hatta titan 
3 | ito the ond from Hagin to Boga 
10 | Ditto theroad from Khorda to Kalapathor 
1 Ditto the road from Pipli to horde, 
1 | Cost of planting trees ‘on the sides of Pipli aud Khorda road 
Village roads. 
6 ring village roads jn thana Pipl 
§ | Ditto alto in thane Poors 
7 | Ditto itto in thane Gepe 
Dito ton thana Khorda 
Ditto ditto in thane Tangi 
Dito ditto in thana Banjore 
Ditto bridge at Satyabndt 
Ditto | Khords 
- ‘Establishment. a 
it Dintrict Ej for ¢ months at Re, 990 por month 1.50 O° 
Titin ditto i 1p 0 0 
1 BubsOveneer for : Ww 0 0 
Dito for 8 %o oo 
1 Draftaman for 7 2 
} Clerk for 10 months 7 days 20 81 
Oftciating ditto for 6 days Pom 8 37 
Total outlay 
‘Aavancon— 
“Advance made for the flood eseape at Anuntpore on. beg Pi 
‘horde road 
Advance made for demareating line of 
for blenting tree ofthe Pipl itd Khokda road 
to of 
pie Se to tege ‘roads in thana Pooree 
pie in Chena Pipl Laas 
Dito in thana Gope Sf. un 
‘Ditto = made,to the ae ranch ‘Committee for ‘village roads “” . 


esa ea acer my pete 





r te iemoslt ot “Garnéai money 
athe ‘Dolang 
Mabatdl on Seeouit of tis weity depoei: 








ae: Deer: ei wih tha peo 
nate oa 2S moe “Of his’ security for 


eee ac ate ‘taking: 


oa, Sa og ce ti 





























eousees 


31200 0 0 


399 0 6 
14000 
xz 
2076 8 


3807 G8 











19,106 8 2 
sie prey 
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Re ar] Be a he 





© Of which Rs, 210 is the. 
at credit of deposit 
6,002 9 3 September 1879. os . 


Balance at credit of Pooree District 
‘Road Fund in the treasury as per 





passbook... om 
Less the amount’ of cheque ‘charg. 
‘but not paid from treasury 












































a ——| 4,818 9 3 
Imprest cash with the District Engi- 
Imprest ash wiih the ead clerk 
55 0 0 
‘Total 4,903 9 * 
Roap Crss Orrice ; Koomup Nara Mooxensge, 
Poorer, 
The 18th November 1879. Vice-Chairman, 
Explanatory notes to accompany the Annual Accounts. < 
‘Total Derrauance, 
Pasricotans, four guartery | Total aa per, a Brus, 
Staging Bengalons and Beruis, Ba ar Byar. Rear) Bean, * 
Establishuneut aud contingencies | osa8a1] 498 3S B00 scan 
Public Works, | | 
Repaire aoe | 4oon 2) sor), 106 
Roap Oxss Orrice ; Kooamun Nata Mookestves, 
Pooner, 
The 18th November 1879. Vice-Chairman. 


Memorandum showing the adjustment from the actual Credit to and Debit from the treasury 
during the cess-year 1878-79. 






































< Explanatory notes to accompany the Annual Accounts of 1878-79. 
rr pect Recew" : 
(a)—The difference'of Rs. 66 between the aggregate estimated figure shown in the 
Bengal Government Resolutions and the total of figures put down in the column headed 


« Amount-as per budget estimate” under this head represents the estimated figure for house- 
cess) the collectionof which has been suspended under Government orders, 





Exrenpirone. 


(6)—The-difference of Rs, 668 between the figures shown in the Bengal Government 
Resolutions and those shown in the column “ Amount as per budget estimate’’ represents the 
figure independently estimated under the head “ Reserve for unforeseen charges” in the 
budget estimates, but evidently included by Government under “ Repairs.” 


Koomup Narn Mooxkrrser, 
Vice-Chairman, 


Statement showing the subsequent charges made in the sanctioned budget estimates of the 
District’ Road Fund, Pooree, for the ces-syear 1878-79 by the Committee with the Commis- 
sioner’s approval, 
























































canetioned | 4dition Reduction | Tenstoned | 
‘made ‘mado 
Pauriovtans, srper | unde | potal, | grate | at the Raxcaus, 
Be | es, | | ES RE 
2 Ra. Re. Us, Bp. | ps a: 
Peablahaaont on eotlestion (a) As por Commissionor’s No. 3010, 
si rrmme pod east | a, ius a ie gat Beyer 169 ob 
"et ontgol (Ax) f : : : ners NO, 
sxporaryeotablishment,., wa). we 285 ed 39 07 
ronaairets | astper, Cou 5 
otingvneide it 780 ro, mw | 70] Matted Stir Margh 1oz0 w 
neice LL eave! ontyey | no oat) | sare | 
oy ungaloimn | (0) Transforred +0 the bead of staging bun- 
‘en 004 (4) wn Oe kale — 
(e) Commie 
Orginal works s.. | 1oo0 | a0(e) | ano) HOGA) ana | Ct) ont 
dah 
x 
Werk mtanighmonds | 000) 4,500 4,000 
Keerve Wee uaforesedi | 
cures : wos! 06s | 602 (e) v6 
| | | s . 907 
| @ No. 416, dated aii 
ho : ac) 
| | Comisioner's ¥0, 1286, dated ati 
| 1879 aT) 
Total | 26708] 1,06 | 28,s60 | 1,008 26,704 “we 

















Koomup Narn Mookerser. 
Vice-Chairman, 


No, 765, dated Balasore, the 1st November 1879. 

From—T, Now Esq, Collector of Balasore, 

To—T! Commissioner of the Orissa Division. 
Iyave the honor, on bebalf of the Road Cess Committee of this district, to submit 
ry Bed the accounts of the receipts and expeaditure of the District Road Fund during 
the Ceaser (387670 in accordance with the requirements of the District Road 
Coss Act, iT 


. In compliance with the provisions of section 88 of the same Act, the accounts 
have been hy a Sub-Committee consisting of the Vice-Chairman and three 
Renbers of the inted in its behalf by the Committee. The nomes of the 
nenbors of the ommittee were— 

é er ., Vieo-Chairman, 
eee Chattarji, he 


" thanath De, : * 


eS Das. 
er being examined and passed by the above Sub-Committee 
meeting of the general Committee held this day, 
‘sum of Rs. 25,299-1-6 and the year’s outlay 
ctice of the Committee, since its aetablish- 











to "Rs. 1,778-4.0 (or, deducting thé-amount of unpaid ‘to. Rs. 1,758-4), while 

onthe 30th September 1879, that is, at the close of the year report, the Committee’s 

treasury balance only be weary tk de bal seen coal attached 
to the accounts submil wit report. 1e 's_ expendituneon original works 
amounted to Rs. 4,760-7-7, on maintenance, and-repairs, to Re. 16,015-2-7. 
* 5. The following new road was constructed during the year under tepo: 
* <nShergar to Nilgiri road-—This road leads in a westerly «direétion: from a 
and ‘a half miles south of Balasore, on the Orissa ‘Trunk Road, to the bound the 
Nilgiri tributary estate, and is threc miles in length. It is conmepted with the Raja's 
capital by a short road, 1§ mile in length, constructed Le expense, 
The completion of this road, which it ie propoved to furnish with bridges and. causeways 
during the year 1879-80, will afford the Nilgiri territory the means of,eommunication with 
the outer world, so essenti:l to improvement and progress which have ady, during the 
last. four years, been supplied to the two other tnbatary estates which are conterminons 
‘with ‘this district, viz. Mayurbbanj and Keunjhar. Nilgiri, though not many miles: from 
Balasore, has hitherto been almost unapproachable in wet weather, and much advantage 
is expected from the construction of the road which began to attract traffic.even before its, 


completion. 
6. The budget allotment of Rs. 1,000 for the improvement of tidal execks in 


connection with the proposed coast canal was paid to the Executive mei ry but the 
Committee having ascertained that, instead of improving the Matai riyer this distr, 
the Public Works Department contemplated the cxpenditure of the monoyaayen the removal 
of a shoal at Patamundi, in the Chota Brahmini river, within the’ Cu odistriet, 
a work forming no part of the opening out of the tidal creeks between “Matai and 
Deb rivers in connection with the projected coast canal, pointed out to thé Stiperintending 
Engineer that the application of the Committee’s funds in the manner proposed would be 
contrary to the provisions of section 70 of the District Road Cess Act, and obtained a 
Tefond of the amount 
7. ‘Three nursery gardens were established during the year, for the purpos® of reari 

young trees intended for planting out along the roads under the Committee's m 













































ment. « rs 
One was opened at Balasore in April 1879 and enclosed with a mi@lihd, protected 
te live feuce consisting of a triple row of cactus, American aloe; and sorey pine. 
is nursery furnishes young trees for the north of the district ; the cost up to the close of 
the year was Rs. 254-13-6. 4 ne 
Another was opened in June 1879 at Soro, in the centre of the district; td supply the» 
needs of the central division, and cost up to the end of the year Rs, 29-15-6, 
A third was established at Bhadrak in May 1879, on account of the oads in the 
south of the district. The sum of Rs. 164 was expended on this nore during the 


bind? : ‘ a + 
The trees in stock are of the following kinds — . 

Fiens Indies, GEgle Marmelos, 
Ficus Religiosa, Terminalia Alata Glabra, - — 
Magnifera Indica, Eugenia Jambos, go 
Tarmarindus Indicus, Artocarpus Integrifélis, 
Terminalia Chebula, Dillenia Indica, and 
Bassia Latifolia, Melia Azadirachta. 


Galedupa Arborea, 


7 

A considerable number of young trees have already heen planted out on the roads, and 
arboriculture will progress still more vigorously in 1879-80. 7 
_ 8. The remaining original works constructed during the year consist of masonry drains, 
bridges, and causeways, built on the existing roads at the places whi red them mos 
urgently. 
9. The works of maintenance and ir donsieted of the k 
throughout the year, so far as funds permition, the roads on the Oommittee’s | 
a mileage of not less than 282 miles. ‘The funds at the disposal of the 
potted as to render ad . task of considerable difficulty. The we ge: i 

repairs to ing, repairs to masonry bridges, mending and 

we repairing causeways, earthwork, turfing, dressing, ‘the 
posts, 
10. Very little damage has been done by inundation 

roads principally exposed ota by, floods were the 


road and the newly-remodel ita to Baliay 
y ann ae the Sootepilt of the Bacchus 
without sustaining any damage worth 
roads have, “4 




















lg 


TE ; 
getting’in bdbocoely , 8 of expenditute upon village roads. The expenditure is not 
» admitted untif the acc and-youchers are Soweee but is ‘held in suspense etn aks 


account, A list of such advances will be found ep to Beppcconnta. To rg the 
rs n anneyance upon who execute lage works, care is taken to insist that 
the socenty demand tom ni ll be of an‘easy and tntechnical kind. 
‘ 12. “The “followin; ble* contains full details of the nature, quantity, cost, and 
Vv ‘blishea. ” 8Y¢! ‘Fates of all work executed on the district roads throughout the 
Be 6 . year. It also comprises such information on the subject of village works 
‘as/has been recoived in the office. 
18," A meeting of the Committee was held in every month in the year, besides an 
extra meeting, making 13 in all. At four meetings there was no quorum, two of these 
having been held during the absence of the district officer in camp. * 
14. On the stibject of the working of the Committee, ] have nothing to add to"what 
owas said last year. Business i osed of without friction or trouble, and the members 
of the Committee render what assistance they can, as a consultative body. They form a 
useful medium of communication between the administration and the people. ‘They are of 
course not fitted to constitute an executive agency. F 
15, The following statement contains the names of the members of the Committee 
and the number of meetings attended by each :— 


















2 Namber of 
Nemes of members, smectinge aanded 
by each, 
i j is i i 48 
n 2: “Senior Covenanted Assistant under the Magistrate and Col- 
me - lector 706 es ti sea ies: 
%& The District Superintendent of Police 2 
we 4. ‘Kumar Baikunthanath De ei a ae 8 
» Of 5.)Raja Syamananda De 2 
| 8) do Babu Madan Mohan Das... 05 <i iA 8 
. es 
7-4, Purusottam Das 









a. 


. a »  Radharaman Das ... mai asa ies 4 

© p90. “ »  Uniesh Chandra Mandal ‘ i « 4 

© [0R,, . Bhagaban Chandra Das Sis és an He 

* Ly Akhoy Kumar Chattarji : és an. # 
“yg. gy | Harikrishne Bhanj ing wey an 8 


* . 
16, The following abstract shows the number of members forming the Committee and 
| their average attendance :— 
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18. ‘The following table shows the sum allotéed to “eaeh ptoposed work during the 
ait ae a 



































2 | Metalling five miles of the Balasore to Mitrapore roud a oa 

26 | Constructing village roads in Bhadrak sub-division © ‘BUOr 

2 27 Ditto ditto in Balasore ditto 1,500. 

4 86 | Ditto culverts on the Uttareshwar to Gopinathpore Fond ‘600 

2 39 Ditto bridges and causeways on the Shergar to Nilgiri road 2,080 

2 4 Arboriculture. ae 

é | Dalasore nursory garden. ie 
- Soro ditto we . ww 
Bhadrak ditto. a F 3 










| Port road ss a 

Balasore to Mitrapore road 

Balasore to Balaramgari road be 

| Soro to Charakmara (Soro loop road) 

| Bhaskarganj road (short round). 

| illery road ... 5 

impore road (long round) 

‘ore to Santipore road 

to Baliapal road 

10 | Berhampore to-Garpnds road 

11 | Balasore to Basudebpore road 

12 | Soro to Ananantapore road 

13 | Soro to Kupari wid Tarigaria rond |. 

14 | Ranitalno to Kupari wid Ararupeya road 

| 15 | Agarpara to Bhadrak road one 
16 | Buadrak Station road... ie : 

17 | Barikpore to Dhamnagar road EY: ei ne 

Bhadrak to Ohandbali rond a en 

Repairing Chandbali staging bungalow ‘ “ 

19 | Barang to Rasudebpore road a3 mi . 

20 Turkia to Kamardn vid Solpatta and Napo road ‘eel 

21 | Baliapal 1o Kamarda road ine sts a 

22 Singla to Nangleshwar road rw as i 

23° Kupari to Agarpara road ses 

24 | San Aranji tu Kanpore road 

25 © Banage to Talpnda . 

26 Village roads in Bhadrak « 

27 Ditto in Balasore 

33 

3 

35 

36 

37 

38 

80 
























er erry 








Maintenance and repair. 
—— : 
2 











| Barpada to Maraigan road 
Phulwar to Kalan road 

| Singla branch road 
Uttareshwar to Gopinathpore road 
Jamjhari to Basudebpore rond ae 








Mobarakpur to Kedarpore vee i 
| Shergar to Nilgiri road... is fe 








« 


19 On the subject of the important proposed road to connect the 
5 with the Orisss Trunk Road, and thus to afford means of communi 
port of Chandbaii and the province of Orissa, a Government letter, fo : 
opinion of the Committee the plans and estimates received from the Superintending Bngi- 
neer, Orissa Circle, was considered by the Committee at a meeting held on the 8rd October 
1879, who resolved that they “fully recognize the urgent necessity for, e immense 
bencfit that would be yiclded by, the re-construction of the ‘ and 
Ohandbali, and are willing to aid in the work to the utmost of their rer. At the same 
time they are distinctly of opinion that, connecting us it does ‘Tronk Rotd 
peace: work, with the principal port in the province, and 
feeder to the proposed coast canal, the road is a communication of 
of district, importance. The Committee have not been inforn 
and jndgment have been exercised in the realignment of this 
think that it is absolutely essential that an experienced officer an 
in rank should be deputed to carry out this work personally ; otherwise, 
% ument, a great deal of money may be wasted, Though 0 
y as possible, yet they cannot but recognize the fact 
“ nee Owing to the peculiar nature of the soil which a 
A part of the road if usimetalled, would be quite imp 





re tar sum of Rs. 10,500. The Committee do not think that, in justice to the wants 
of district generally, they should make a larger allotment than this, The maintenance 
of the road would be ob beyond their power, and should be undertaken from provincial 
funds as a part of the Orissa’ ok Road.” It is hoped that the construction of the Chand- 
bali road will go a long. way towardé removing the want of sdequate communication which 
is still the greatest|\dfawback to the prosperity of O: 

20° Balasore’—I consider. that the general- working of the Act is very satisfactory. 
The cessis probably Jess. unpopular than any other direct tax which is levied, while the 
benefits resulting from it beeome more conspicuous every year. 

21, The following servants of the Committee have discharged their duties creditably 
during the year:— 

~Baboo Krishna Chandra Mobanti, head clerk. 

» Pitambar Ghose, acting Head clerk. 
«» Indunath Banerje, overseer. 
“yy Dinanath Mitra, ditto, 

( we * + — ), sub-overscer at Bhadrak, was dismissed for misconduct. The 
Committee have not yet filled up the post permanently, 
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No. 6—Part II. 


BALASORE DISTRICT ROAD FUND. 


Details of Income'and Expenditure for the cess-year 1878-79, from 1st October 1878 to 
» 80th September 1879, to uccompany the annual account for that year. 
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Greta) mana} 
foect 








Road tolls “* 
‘Canal or river tolls 


Rents of staging bungalows and serai 














Beut of the Chandbali staging bungalow ay ay oes 
Fees and forfeitures, 
Searching foes for copion 
Frovess foe and demurrage 
Grant-in-aid from provincial services 
Mucetlancors, 


Contribution to roads and communications under Board's circwar 
No. Vof May W876 on. ena 
Amount received from Government on account of joint establishment 
‘employed during 1478-70 an tollection of Koad and Public Works 






Censon under Honrd’s No, 214A, dated the 26th February 1879 
Bale procesda of i Fecite oma “ 
to of stationery hoxes 
Ditto —_of old materials of w bridge © 
‘piracy oo ” 
Total Income 
EXPENDITURE. 
Clerks, 
{ Head dew snl necoontant far 11 months at Ba 99 » month 
; itto ) 











‘out liste of reventiefrec entates 
pn ig pi epee gat sl mr a | 
Sipe Asavastan}-Gecensl, Deogal pn eel, 


Total Clerks 





fistration foe for registering the 
Babu Jadu Nath Danerjen, 























* 
. Panricorans, Amount, Total, 
Bea | Be a 
INCOME, 
On Landa P m0 5 7 
sy mines and railways 
Ge per coat. road cons 
Movurphs ae 
m1 67 





13°36 
m3 6 
° 
° 
0 
s 
a 
10a 6 6 
5,508 





90,807 1011 








a 


a 
Guar mam 


‘Tell collection 


Pablie Works 








108 0 0/1 Khansams for 12 months at Ra. 6 for Chandbali 
L Sweeper for ditto at » for 
Purchase of eutlery 





108 0 0 














EXPENDITURE—continwed,, 
Printing at private presees. 
1,500 copies of notios forms undar rection 22 
3,000 4, of brn form under ditto 
33,0007, of receipt form for collecting arrears 
1 of tho: No, 8 
1000 01) of Parana forme 
Valo of fps fr the abe forme 
Packing and conveyance of forms 


Fetablishmont and contingencies of road tolls ww, 


Establishment and contingencies of canal tolls sy 


Eutablishment and contingencies. 
ito. 
aitto 


Petty construction and repairs, 


Constructing « kitchen for Chandbali staging bungalow 
‘Ditto 


iwelling-house for kbsssame, wy 
iw nt Chanda 
staging 








‘Total 
estimated cost. 
Original works, Ry ar 
Constructing drain 
Port road ae! 
Digging foundation 
Piasring } mee 
‘Comtingencion “ 





Bridy ‘Ranitalon to Kapari 
wid Leopepe coed 





Brot format 





staging bmogalow 
to 
eitto 
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Fs 
3 














10715 8 



































EXPENDITURE—continuod. 

——$—_—_—_— 
Total sing tho 
cextimated cont.| “ond of the 

ear. 
Re a P. 
mor 

ae 

“Woodwork w4 0 wOO 


Providing the Uttarervar to 
Copiaathpore rand with cal 


Deas Ska 
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oo 0 0 
1s 0 0 
m0 0 0 
300 0 0 
ino 0 
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SeSEs= 585.28 
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Memorandum showing in detail the balance of cash on the 30th September 1879. 


4 " ‘Partioulare, Amount, otal. 
Rs. ar Rs, 4. B 
* Balance of cash in treasury as per pass-book 858 0 11 * 
Less amount of Siomaneheeenia accounts, 
‘but not yet paid... oo ‘ues ” 





pm 60. OU 


prgerent im the hand. of the sub-divisional 
500 0 0 
Iniprset inthe hand of the TJadunath Baner- 
jea, Overseer. 500 0 0 
"Bren the pints ‘of the Dinouath Mitra, 
500 0 0 
1,500 0 0 


esapes 2,358 0 11 





* Net Balance 


J.P. Syrven, 
Vice-Chairman, 


pote: memorandum to accompany the annual accounts of Income and Expenditure of the 
cess-year 1878-79. 


wate original budget estimate sanctioned under the head “ Original Works’’ was 
$58.2, ‘but.asum of Rs. 495 was afterwards ‘transferred to this head with the Com- 
nisioner’s sanction, conveyed in his No. 53C., dated 17th March 1879, and in accordance 
vith Government, Public Works Department's No. 71JA., dated the 19th June 1879, from 
the head “Repairs ” in order to meet the expenditure on nursery gardens, 


Re a. Re a. Pe 
B.—The original budget estimate under the 
head ‘* Repairs ” we on 14,881 14 0 
Deduet— 
‘The amount as per budget estimate against 
Chendbali staging bungalow shown sepa- 


rately 308 0 0 

Amount transferred to Original Works as 

explained against (4) 495-0 0 
—_— __ 3 00 

. Net budget estimate mew 14,078 140 


C.—The outstanding advances of last year having been adjusted during the year the 
uynditure has exeoeded the amount as per budget estimate. 





© No, 880, dated Cuttack, the 21st February, 1880. : 
poe Sin, Esg,, Officiatiag Commissioner of the Orissa Division, 

to the Govyernmeat of Bengal, Public Works Department. 

J wave a honor,to submit the report on the working of the Road Cess Department 
the cos 1878-79, together with the annual accounts of the several districts, in 

in accordance with the classification laid down in the proceedings of 


Soe 88 of the Road Cess Act has 
b it. of the accounts in section of the 188 
4 Gly observed all the distriets. 






os oe for the Division during We ene seni ane sty 
ua elose preceding, placed a sum ol \- 

oe soveral Committees for Paipancinare during the year under review. 
70-1-i-were actually expended during the year, leaying a 
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SSE3t22.ES° 2 
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Tales to Banadetnar (Sal red) 
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‘Barang to Rasdebpar road 

‘Torkia to Kamards @id Solpatts and Napo road 


eet Eee E82 
en te ws 
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Memorandum showing in detail the balance of cash on the 80th September 1879. 


es ‘Partionlars, «Amount, Tot. 
Rs. A.B Re. ar 
* Balance of cesh.in-trensury as per pass-book 858 011 t. 


‘Less amount of cheques charged in poor, 
‘but not yet paid... on 

858 0 1L 

“alu in the hand of the sub-divisional 


apr athe ana of the Jadunath Baner- 
las Gite: hand of the Dinouath Mitra, 


| on 500 0 0 
N ——— 1,500 0 0 





























a Net Balance tages 2,858 0 11 





J.P. Swevep, 
Vice-Chairman. 


Explanatory memorandum to accompany the annual accounts of Income and Expenditure of the 
cess-year 1878-79, 


a 
A—The original budget estimate sanctioned under the head “ Original Works” was 
, but a sum of Rs. 495 was afterwards transferred to this head with the Com- 
nissioner’s sanction, conveyed in his No. 53C., dated 17th March 1879, and in accordance 
vith Government, Public Works Department’s No. 711A., dated the 19th June 1879, from 
the head “Repairs ” in order to mect the expenditure on nursery gardens, 


Re 4. Rs. a. BP. 
B.—The original budget estimate under the 
* head “ Repairs oe 14,881 14 0. 
Dedwct— 


bs aa as per budget estimate against 
andbali staging bungalow shown oe 
rately 308 0 0 


’ Saagiial trihtenred: to “Original Works ’'as 
‘explained against (4) es a = 495-00 
—_ 803 0 0 
Net budget estimate 14,078 14 0 








has exeeeded the amount as per budget estimate. 


ey TR Al ae ah ee ae 
oi No, 33C, dated Cuttack, the 21st February, 1880. . 
J Sinn, Esq., Officiating Commissioner of the Orissa Division, 
? to the Government of Bengal, Public Works Department. 
‘9, together with the annual accounts ofthe several districts, in 
lance with the classification laid down in the rocomtings of 
of the 28rd May last, 
accounts prescribed in section 88 of the Road Cess Act has 
the districts. 


in Government order No. 121A, of the 28th January 178, the 
Committees have forwarded copies of the accounts direct to the 


shah i Seaton jon during the year,including the 
placed a sum of .Rs. .1,48,921-10-6" 

sea et (vegans ineadacraiee during the year under review. 

0-1-1 were actually eee during the year, leaving a 


sane to 
ae in sie one a ay nae 


C.—The outstanding advances of last year having been adjusted during the year the 


honor. to submit the’report on the working of the Road Cess Department 






“will suffice for expenditure till, the next instalment will come inj 
bills being presented without funds to meet them. The Cuttack 


greater than these conditions require. ae i 
6. Subjoined is a comparative statement of the receipts and expenditure of the 


céss during the year under review, as compared with the previous year— 






















































a recipi, includiog. 0 

gsm ce | atm: | 
Durer. = i 

i748, | rer, | 18r7-F8, | 1870-70, 

Bear] mean) Rea] me a! Re ae 
Cuttack, ww ow ow {tore @ | ggaor oa 400 ran] erree oan] rhyme 
Poaree clo} BSG ge]. Stam eS) See bat she okt Me 
Balarore is Sijoeac 2 {~ Saigo r4a) | wyano ab 'o| shred oleae Fo 

Teed. [TAHT 3] Bae 18 ©) Ma. 3090 14,80 7 | we la 
- 





7. It will be seen that tbe receipts during the year in all the districts contrasts favour. 
re. ably with those of the past year. Several causes contri. 
For Cuttack . 1700 buted to this result, the principal of which were (a) the 
» Pooree ms ‘700 contribution of Rs. 8,100 by Government as noted on 
 Balatore: = 70 margin on account of the collection of “the provincial cess 
(4) the inclusion in the accounts of the amount representing the suspense accounts of 
1877-78, which was adjusted in the course of the year and which, under orders of th 
Examiner of Public Works Accounts, contained in his No. 647D, of the 19th Novem! 
last, to the Collector of Balasore, is eliminated from the opening balance brought forvarl 
This last cause has been adopted to preserve equilibrium between income and expendi 
which would otherwise exceed the receipts of the year. 














Currack. ¢ 
8. The following are some of the principal works carried out during the year ; 

Repairs. 
(I).—Taldendah Road.—The works connected with this road and the inspeetion bung 
lows on it were thoroughly repaired, and trees were planted in convenient » ‘T 
original allotment was Rs. 4,835, which was supplemented by a 1-6-5 or 
other heads under orders from this office, which raised the toti 
the whole of which was expended during the year. ‘This road, according 
Tities, is the best of the fair-weather roads in the district ; the traffic on it is great, € 
when the Kendrapara canal is closed for the annual repairs, Another recomn a 
that it stretches from Outtack to a considerable distance without crossing any river 
nullah, MS 
(I]).—Kuakhia to Jojpore —The repairs were effected through paid coolies, who val 
also em girz in breaking up some fallen bridges and stacking materials for use wb 
so for causeway. It is difficult to maintain this road as an uninterrupted line| 
communication as it is subject to floods every year ; 350 trees were also pla on the 
mile from Jaipors. Asum of Rs. 2,171-1-6 was allotted for this road, and Rs. 1,885-9 
were utilized during the year. ae es ay 

portant roads 


















(HD) .— Cuttack to Chandballi.—This is one of the most iny 
ef the sums allotted, Rs. 4,784-0-11 were spent on earthwork, 
metalling on the Ist three miles ; Rs. $90-0-7 in repairing causewa: 
bridges ; Rs, 668-1-8 in repairing bungalows, and Ks. 865 in mai 
jack, and jamun trees have been planted vut on different parts of 


to Machgaon—This road is in very fair’ 

uding transfers, and a suj grant 

only were spent, the heavy rain towards the close of the year st 
(V).—Kendrapara to Jadpore-—Rs. 400 were provided, 
lad 7 mh he egret nach trict and is in fair 
Ne jpore to — is an im; fait 

as it does the drainage of hel st it can Pee arinye: h 
‘Rs. 482-]-1 were spent on this road, though in the opinion of 
anything but good order. ti 














in all seasons for carts up to Kuntapara 


Original works—village roads. 


9. Of the amount of Rs, 2,458-1.1 placed at the disposal of the Cuttack Sudder 
Committec, Rs. 2,423-0-7 were expended. 
‘The following roads were constructed during the year :— 


Thana Cuttack. 


Chondwar to Trunk road (with one culvert) 
Tangy to Bhuggutpore (with three culverts) 
Nara) to Goreesahee 
Thana Selehpore. 
Bowra to Cheda Huripore (with three culverts) 


+ Dobunda to Ghesoon (with 
Ramkapore to Souklesur 





three earthen shoots) oe 





Thana Juggutsinghpore. 
Balia to Gopinathpore (with one concrete shoot) 


The exi8ting roads were also repaired at a cost of 
10. The Jajpore Committee expended Rs. 2,79 

Rs. 2,940-14-9, both for repairs and original works, 
The following were the new roads made :— 


Katia Hat ond 
Mungulpore Hat road 
Nuntikiri Hat road 








Markundpore to Awar 
ayy ete allotment to the Kendrapa 


Touls was increased to 
Puoticed, The District 





places where shad 
er parts I would su; 
themselves, the trees to 


ypears neces: 
. Pett rowicle dt tag ne 
and retain proprietary right in them 
treos, to be of use to the wayfaring 
ve shade on the road, 


within a certai 


eof the slope to gi 
be 





radhnb to Sulnakhia,—This road lies for the most part in Pooree, and was, by 
it between the two Committees, under the charge of the Pooree Committee, 
This arrangement, however mitilated against the provi 
and this being pointed ont by this office, as reported in paragraph 11 of my last year’s report, 
mmittee has taken charge of its portion of the road, the first ten miles of 
which were repaired during the year at a cost of Rs. 1,221. 


ion of section 4 of the Road Cess Act, 





The portion repaired is passable 





Feet in length. 


5,570 
9,330 
12,000 


8,900 

900 
8,800 
5,200 
1,600 
4,100 


4,480 
600 


11-8 out of a total allotment of 


Length in 
miles. 
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ra Committee, Rs. 1,800, was supplemented by a 
but Rs. 28-4-11 could not be utilized and lapsed. The works constructed 
ate Gobrahat™to Chaudole, part of a road from Arajuri to Chundunnugger, and other petty 
Also repairs.to roads from Gogooa to Tombalo, and Mulbussunt to Arna. 

12, Arboriculture.—The allotment of Ks. 500 for planting trees on the sides of 
4, 785-13-10, and divided between the different roads as already 
ing of the importance of thi: 







branch of the Road 
rt annexed to this, writes as follows :— 

of this branch of the Road Cess work is undoubted, but it will be 
the whole length of the roads in the district can be planted with trees, 
ig so is, in\my opinion, excessive. The establishment, which does not 
young trees from cattle or keep the bamboo gabions from White 

a as fuel by passers-by, notwithstanding frequent fines and 
sidering the results, I think it would be better to under-_ 
aly on parts of the road close to the bungalows and residences’ 
is badly wanted and it is difficult to 
gest that the villagers be allowed 
their own property, They would 
tion of Government that common fruit-bearing, shade- 
only restriction 








sary to im; 





pose 
of slopes.” 


au soy. tne fe Fu 







sets off-their appeatance and enhances their usefulness will scarcely be wee aaa: 
though they may yield some income, hardly afford enough shade to be usefal side i: 
130% Of the important original works proposed, none were carried out during the 
year under report, with the exception of deepening and opening out the Toila Jore 
Chandbsli and Gunga, This will shorten the distance between Chandbali and Cuttack. ‘The 
other works that were carried ont under this bead are tov insignificant to require any Specin) 
notice, Asum of Rs, 4,850 was made over to the Irrigation Department during the year 
under re for the improvement of the crocks and khals on the seaboard, 

14. Paragraph 28 of the Committee’s report gives a detail of works proposed to be 
undertaken during the current yearn 

15. Particulars regarding the meetings of the Sudder and Brancl Committees are 
appended as usual, : 

16, The Sudder Committee at Cuttack held ten meetings, in three of which there was 
no quorum, ‘The average attendance was 88:8. The Chairman thus speaks of the manner 
in which the Committee did its work :— > 
“The Committee at the Sudder sub-division was most willing to attend when present in 
Cuttack, and the members offer valuable aid in auditing the accounts, and offer friendly 
cn m.”? « 
©AT. The Branch Committee at Jnjpore held five meetings, but for want of a quorum 
four had to be adjourned. The Chairman thus explains why there was 46) quorum in ad. 
journed meetings :— a, 

“This has been chiefly due to the original appointment of a large numbér of members 
who were unable from distance and other causes to attend, Those that were able to attend 
did show interest in the progress of work in the sub-division A revised lisfof mem. 
bers, consisting entirely of gentlemen both able and willing to attend, has been submitted 
for the approval of Government, and I hope by their appointmeatefurther @iffiédlty on this 
account will be removed.” 

The revised list has been submitted to Government. 
18, The Branch Committee at Kendrapara held four meetings, with an average attend- 
ance of 8-26. The Covenanted Deputy Collector thus remarks :— 

“The majority of the members evince very lively interest in our proceedings, and 
zealously put forward the wants and claims of the different quarters which they represent.” 

"19" Due notice of every meeting was given by the Sudder Committee to the Executive 

Engineer. ‘The Executive Engineer of the Mahannddy Irrigation Division attended three, 
and that of the Brahminee Division two meetings. 
20. The District Enginecr, Mr. Desgratoulet, has worked willingly and zealously, 
The Committee, on his completion of his probationury period of service, has recommended 
the confirmation of his appointment, and the recommendation is now before the Government. 
‘The opinion of the District Engineer as to his subordinate staff will be found im paragraph 
50 of his report, The Committee will be advised to see that properly qualified persons are 
selected for employment in future. A ¥ 

21, The establishment on the collection of revenue has worked well, The Committee 
expresses its satisfaction at the manner in which the accounts were kept and supervised by 
the collecting staff. 









































Pookes. -4 
22. Repairs.—The works executed during the year and the amount expended on them, 
are given below :— 


Repairing the Armstrong road 
»  Balighai to Madhab 
‘a road from Bagmari to Bolgur 
> Khorda to Kalapather ; 
» _ _ Pipli to Khorda 2 ey 
Cost of planting fruit-trees on the sides of the aboveroad _ 
% Repairing bridges situated on Khorda road a 
4) Bridge on Satyabadi rond an 
; Total 
ee r 
“ 23. The Chairman states that the ronds 
state of repair, oue of the important roads 
Bhorda having heen breached in several places 
24. The following aye the details of the 















(a) in Pipli and 
oy ing beidge, aun don 
road 


“ts 








| "85. Of the original works undertaken during the year the following two are the most 

important :— . 

(1) The Detang Bridge situated on the Khoria and Patnaika voad—The total 
amount allotted for both the road and the bridge was Rs, 8,100. Of this 
sum Rs. 5,938-2-1 were spent on the bridge, and Rs, 240 on the demarcation 
of the road. In the flood of June last the masonry work was carried away, 
owing to the failure of the contractor to complete the works in time. He 
was made to refund Rs, 1,573-13-1, the estimated amount of the damages, 
This refund has been deducted from the expenditure, and only Rs, 4,604-5 
have been shown in the accounts against this work. 

(2). Cariseway at Antapore on the Pipli to Khorda road.—The amount allotted 
was Rs. 8,546. A sum of Rs, 100 was subsequently transferred therefrom 
to the Khorda and Patnaika road under sunction from this office. ‘The 

ir contractor is said to have done more work than he was bound to do for the 

money paid. The cost of excess work done has been paid to him since the 

close of the year, This practice is irregular, and should not have been 
allowed to recur after the attention of the Committee was drawn to itas 
noticed in paragraph 29 of my last yeur’s report. ‘The subject will again’be 
minently brought to the notice of the Committee, and I hope J shall “not 

“have to comment on it a third time, + 


26. Village roads.—A sum of Rs. 500 was allotted for village roads, and a further sa 
of Rs. 500 was received as contribution from the Estates Improvement Fund, The total 
amount available was therefore Rs, 1,000. The amount actually spent during the year was 
| ks, 783-12-8,0f which Ks. 648-0-3 represent the expenditure of the Branch Committee it 

Khorda, leaving,a balanceof Ks. 140-12 as the outlay by the Sudder Committee for the 
requirements of the Sudder sub-division. The amount received from the Estates Improve+ 
ment fund was spent solely in the Government estate of Khorda. 

27. It is to be regretted that almost nothing was done in respect of village roads. in, 
the Sudder sub-division, though the necessity for this was pointed out to the Committee both 
ty this office and the Government, The Committee will be asked to submit a special expla- 
suotion, . 

28, The undermentioned village roads and culverts were constructed during the year 
in the Khorda sub-division— 

(a) A road from Khorda to Nial, and from Nial to Mooktapore (partially). 
(0) A road from Barunai to the main road. 

(ec) Avculvert on the above road. 

(@) Asmall road to the road cess bungalow, and several culverts, 


29. Tréeplanting —The total amount spent on this head was Rs. 50 only, 121 trees 
vere planted on the sides of the road from Pipli to Khorda aud in the station of Khorda, 

40. The works proposed to be undertaken during the current year, with a forecast of 
thir expenditure, are given in paragraph 14 of the Committee’s report. 

3]. Amnexed is a statement showing the average attendance of the Committee, and the 
aber of meetings held by it. The Sudder Committee held nine meetings during the year, in 
jAlof which there was a quorum. The working of the Committee is said to have becn satis 
cay. The Chairman makes a favourable mention of Baboos Sitakant Mooklerjee, Koo- 

ath Mookherjee, Tarakant Bidyasagar, Ram Chand Addy, and Mahant Narayan Das, 
heiag specially in their attendance, 

8 The Committee at Khorda held three meetings. The average attendance 
% 416, No mention is made as to the working of the Branch Committce. The attention 
itithe Chairman will be drawn to the requirements of section 54 of the Road Cess Act, which 

down that there should less than four mectings during the year. 

83. Press of work permitted the Executive Engineer of the Mahanuddy division to 


sb one. necting of the Committee, although timely notice of the meetings was sent, 






















‘ 
; ‘The Chajrman states that both the engincering and collection staff have worked” 
i : Res report, with the exception of Sub-Overseer T. Muligiy+ 
ly reported on by the District Engincer. %. 
al ae Batasone. P 
4%. Repairs.— A sum of Rs, 14,078-14 was expended in maintaining the district roads “" 
i 282 miles, The work done includes remetalling and repairs to metalling, re- 
0 \ monding and preserving wooden bridges, repairing causeways, earth- 
(apa oa as rhe the beret sseemest 
report, It is satisfactory to note that v ittle damage has 
works during the late flood; the two eae ilainally exposed, 
and Basta to Baliapal, Imving admirably withstood it, 
road from Shergur to Nilgiri was constructed during the 
C hair 






. 











_ z 
bridges.and causeways during the ear 1879.80; will afford the Nilgiri territory the meawk of 
communication with the outer world, so essential to improvement and progress which have 
already during the last four years been supplied to the two other tributary estates, which are 
conterminous with this district, viz, Mayurbhunje and Keonjhur, Nilgiri, though not many ° 
miles from Balasore, has hitherto been almost unapproachable in wet weather, and much ad- 
vantage is expected from the construction of the road, which began to attract traffic even 
before its completion.” I passed over this rond in my last tour, and was much pleased with 
it. 

87. Assum of Rs. 1,000, provided in the budget was paid to the Executive Engineer for 
the improvement of the tidal creeks ; but the project being in abeyance for the present, the 
Committee obtained a refund of the amount. 

88. Three nursery gardens were established during the year, viz. i —« 


Rs. a 8. 4 
One at Balasore (north) at a cost of 254.18 6 t 
Another at Sora (centre) at a cost of 2915 6 
And a third at Bhudruck (south) at a cost of 164 0 0 





for the purpose of rearing trecs to be planted out along the roads under the Committee's 
management. Pragraph 7 of the Committee’s report will show the species,of trees. reared 
and planted out on the different roads. 

39, The remaining original works were of en insignificant nature, consisting of masonry 
drains, bridges, and caaseways on the existing roads where required. is 

40. Village roads.~-On village roads Bs. 413-2-6 have been spent in the Bhudrak, 
and Rs. 1,692-9-9 in the Sudder sub-division, The detail will be found in the statement 
given at paragraph 12 of the report, . } ¥ 

41. Paragraph 18 of the Committee’s report will show the progenies of works 
proposed to be carried out during the current year, and the amount likely to be incurred 
on them. 

42, A statement showing the average attendance of the members, and the number of 
meetings held, is annexed. 

» 43. On the subject of the working of the Committee, the Chairman writes as fol- 
lows :-— 

“T have nothing to add to what was said last year. Business is disposed of without 
friction or trouble, and the members of the Committee render what assistance they can as a 
consulting body. They form a useful medium of communication between the administration 
and the people. They are of course not fitted to coustitute an executive agency,” 

44. It does not appear that the Executive Kngineer attended any meeting of the 
Committee, though it appears from a further communication from the Chairman that due 
intimation of every meeting was given to him. ‘The Chairman will be told im future to give 
previous and timely notice to the Executive Engineer of his Division, whenever any impor+ 
tant matters are likely to be considered, so that he may make the necessary arrangements for 
his office work during his absence. mn 

45. With the exception of (  * * « ), a work sirchr, dismissed 
during the year for misconduct, the Chairman makes favourable mention of all the other 
servants of the Committee, . 

46. General.—The cess is popular, and the Act is said to have worked smoothly in all 
the detailed districts. Some difiiculty is felt in Cuttack and Balasore in the matter of realiz- 
ing the cess from the numerous petty lakhrajdars, who have to incur trouble gud expense 
‘ont of proportion to the amount assessed on them, In Pooree, as I Wbserved in my last 
year’s report, the difficulty is met by a more extensive use of the agency of the canoon, 
and the Chairman thinks that the present Act needs no amendment, and should be allowed to 
stand as it is, as a tentative measure and an establishment of tehsildars and 16 pEons has 
been employed in Cuttack under sanction of the Board sitice June. last for realizing pe 
dues frow the lakhrajdars more speedily. The cess dues on holdings valued at ‘less th 
‘Rs. 5 will bo ordinary paid to the canoongoes, who will submit a Ist of the defaulters ws 
soon as the time for payment expi for the issue of process, ¢ 
Hhroogh the toheildars, "ho aysien: bas boca worked oly fe Watere 
can yet be pronounced as to its snecess or otherwise, 
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PART II. 


Aodbertisements. 


oe 





[N.B, Advertisements, Notices, &., intended for insertion in this part of the Gazette, cannot 
be received after Noon on Monday.) > 


LAND SALE NOTICES. 


yomce is hereby given that the proprictary right of Government to the undermentioned plots of relinquished 
yailway C class Iands situate in the district of Beerbhoom will be put up to sale at the Beerbhoom 
(dlectetate’en Tuesday, the 28th September 1880, corrosponding with 13th Assin 1287 B.S. 
| The purchasers will ‘be subject to the following conditions of sale :— 
lst—IF the amount of purchase-money do not excced Rs. 100, the whvle amount to be paid down at once. 
2nd.—If the amoutit of purchase-money exceed Rs. 100, one-fourth of the amovnt bid to be immediately 
deposited. If the balance be not paid by noon of the fiftecnth day after the sale, reckoning the day of sale as one, 
orif that day be a close holiday, then by noon of the first succeeding office day, the sale to be cancelled. 
(he sug deposited being forfeited 'to Government), and the estateto_bo again put up for sale ab the sk of tho 
tal pordhaser after issue of advertisement asin the case of original sale 
rd Phe eatate’will be sold revenue free to the highest bidder above the upset price, 
4i—"The purchaser shall not make any excavation on the land within 16 feet from th 

















Approxi 


Namo of estate and porgunnah, pruyaeel 








the conditions of sale below fo 
Burdwan Collectoraty 
is estate will bo 
\d the entire proprietary right of Government in such ostate will be 

enue fixed in perpetuity. 


ing leases and to the rights conforred by the settlement proceedings’ and 
und to seat the rights of resident oullivators who have signed the 


te " 
not exceed Rs, 100, the whole amount to be paid down at once, 
‘excoed Re, 100, one-fourth of the amount bid to be immediately 
the day after tho salo, reckoning tho day of sale as one, or 
ing. office day, the sale to be cancelled (the sum 
to be again put up to sulo at the risk of the defaulting 
‘original sale. 











Cs era 
1310 











‘OTICE is von that the proprietary right of Government, as specified in the conditions of sale ‘below, 
LN to the: ae aren ostates ntasteg 1A tho district of Furedpee wil be put up to sale at Furreedpore 
Collectorate on the 2Fth September 1880, corresponding with 12th Asheen 1287, B.S. * 


‘Tho purchasers will be subject to the following conditions of salo:— : 


\ Conditions of Sate, 
1 ‘The estates to be sold to the highest bidders above the upset price. The purchasdrs of those estates will bo 
‘considered as the proprictors of the estates, and the entire proprietary right of Government in such estates will be 
transferred to them subject to the revenue fixed in perpotuity. f=" 
° ‘Qnd.—The sale to be subject to existing leases and to the rights conferred by the settlement proceedings and 
‘oy the laws in force; and purchasers to be bound to respect the rights of resident cultivators who have signed the 
achodule of assessment prepared by the revenue authorities. 
-Brd.—If the amount of purchase-money do not exceed Rs. 100, the whole amount to be paid down at once. 
4th.—If the amountof purchase-money exceed Rs, 100, one-fourth of the amount bid to be immediately Asposited. 
If the balance be not paid by noon of the fifteenth day after the sale, reckouing the day of sale as one, or if tha: 
ay be a close holiday then by noon of the first. succeeding office day, the snlo to be cauvolled (the sum deposited 
| Being forfeited to Government) and the estates to be again put up to sale at the risk of the défaulting putchasers 
after issue of advertisomont as in the oase of original sale. 



































Upset price. | Rumanes. 














siavoment ot | Number inthe] Name of etato and | APzTosimate | Government 
‘Government } district rol). | pergunnab. rhe ee 
t | Amr Rear, Ra, a. a 
| | ‘ha - a goo ooo HW 
hme Mappeearmme| pee) tes r oy geet meee 
~~ ‘Purreedpore Collectorate, the 24th June 1880. J.E. B. Jurruny, Offg. Céllector, 


NN 
, Nome is hereby given that the proprietary right of Gorernment as specified in the conditions of sale below 
to the undermentioned estates situated in the district of Purreedpore will be put up to sale at the Furreed. 
pore Collectorate on the 28h December 1850, corresponding with 14th Pous 1287, Bs.” 
k ‘The purchasers will be subject to the following conditions of sale :— : 
he Conditions of Sale. 

‘at_—The estates to be sold to the highest bidders above the upset price. The purchasers of these estates will 
be considered as the proprietors of the estates, and the entire proprietary right of Government in auch estates 
will be transferred to ther, subject tothe revenue fixed in perpetuity. 

2Qnd.—The sale to be subject to existing leases and to the rights conferred by tho settlement provondiogs and 

the laws in force; and purchasers to be bowsd to reapect the sights of resident -ouldvatore Who there ‘signed 
schedule of assessment prepared by the revenue authorities, 
8rd.—If the amount of purchase-money do not exceed Rs. 100, the whole amount to be paid down) at once. 
Mb.—TE the nmouat of purchase-money exceed Rs. 100, one-fourth of the amount bid to be immediataly 
+ deposited. If the balance be not paid ay noon of the fifteenth day after the sale, reckoning the day of wale as ono, 
or, if that day bea close holiday, then by noon of the first sucoveding office day, the sale to be cancelled (the sun 
deposited being forfeited to Government), and the estate to be again put up to ‘sale at the risk of the defaylting 
purchasers, after issue of advertisement as in the ease of original si 


























Number in 
poeneene of} on the. Nanies of Rataten aud Porgunnsha, 
estates. Foil. 
a See = 
cy 2415 | Kigmst Kamslapor, pergunnah Teltitat 
aan maa | Ditto ditto ditto 











Kursaxa Cuuspse Durr, Depy, Collector in chatge, fer Collector. 
t Furreedpore Colinetorate, the 26th July 1880. Pe 


E NOTICE js hereby given tnat the proprietary right of, Government as xpovtied in_ the conditions of sal blr 
A to the undermentioned estates situate in the district of Dacea will be teeta geal 
iat B 





Collectérate on Wednesday, tho 12th Jan 1881, corresponding with the : 
» tue purebtsers will be-rubject to the following conditions of nate — bs 
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priotary right of Government ns epesiana in the conditions of sale below 

the undermentioned estates situate jn the district of Neskholly 

Collectorate on 28th Septombor 1880, Tuesday, corresponding with 18th-Assin 1287, B.S. The purchasers will be 

subject to the following conditions of sale: 
Conditions of Sate, 


1st,—Tho estates to be sold to the highest bidder above the upset price. ‘The Purchasers of these estates will 
pe considered as the proprietors of the estates, and the entire proprietary right of Government in such estates will 
jo transferted to them subject to the revenue fixed in perpetuity. 

2nd.—The sale to be subject to existing leases and to the rights conferred by the settlement proceedings and 
by the laws in force; and purchasers to be bound to respect the rights of rosident cultivators who have signed the 
schedule Of assessment propared by the revenue authorities. 

8rd.—If the amount of purchase-moncy do not exceed Rs, 100, the whole amount to be paid down at once, 

4th.—IE the amount of purchase-moncy exceeds Its, 100, one-fourth of the amount bid to be immediately 

sited. If the balate be not paid by noon of the 16th day after the sale, reckoning the day of sale as one, or If 
Pertay be «clove holiday, den by noon of the frst succoeding office dey. the sale to be cancelled (the sum depo- 
{ited being forfeited t Government), and the estates to be again put up to sale at the risk of the defaulung 
purchaser, alter issue of advertisement, asin the case of original tale. 

—= = — 


Nowe is horeby given that tho 





































| Government Upset price 
revenue | at twieb the 
anseased, |“ roveniue. 


Approximate area 
eect in acres, 
states, 


























Beem amr! Re ar. | 

; ia es J0it: share of Government in ober Hagdl,) 5 | ek oo arate 

2 1063 Pereunah Dandmece ee ME Be aie ma ose oso 6 | eeetgw 
Beak. share ef Goveruiziont “in har Mie % 

* Tee salts se TOES there a) Govemmsat ie’ahar Bede: |  * Seal) Se) eee 

. aioe | poor, penguin Dadra  ne WON s= 59 8 | wo 





E. V. Wesraacorr, Officiating Colleetor. 







Neuse is hereby given, under section 6, Act XT of 1859, that the undermentioned estates in the district of 
Nuddee will be put up to public and unreserved sule at the Collector's office of that district on the 23rd 
day of September 1880, for arrenrs of revenue and other demands, which, by the Regulations and Acts in force, 
tue directed to be realized in the same manner ag arrears of revenue, due on the 28th day of June 1880. 
Permanently-settied Estate. 
al Belgong, porgunnah Belgong; recorded proprietor Mandakini Dasi, Chandra Mohan Ghose, 
Dijabar Ghose, Tara Chand Ghose himself. and executor of Arunoday Ghose, Srinath Dwarka 
Nath, Bunwari Lal, and Nobin Chundra Ghose, Nistarini Dassya, mother and guardian of Kali Das Ghosh, Kali 
Thuslitn, Kali Prasanna Ghose, minor Kistadhan Ghose, Surendra Nath Roy, Atal Behari Pal, Madan Mohan’ Pal, 
Busoari Lal Pal, guardian of Umesh Chunder Pal, Mohos Chunder Pal, Umes Ch Pal, Shasi Mani Dass: 
sardiun Braja Gopal Pal, minor, ud Mathura Nath Pal, Sri f ii 
ves and guardinn of Goona Mani Dassya, Serish Chunder Pal, Dhan Krishna Pal, Nalit Mohan Pal, and ° 
dder jumma of the cutire estate Rs. 6,054-3-8 and police Rs. 73-21-11, 
rears of revenue. 
recorded proprietor Annada Mayi Debya, mother and guardian 
Aush, Kamkuloa Aush, Sriman Chandre Mukerji, executor 
imself and Dhanesh Chunder Mukerji, executors on behalf of 
guardian of Hem Chunder Gangopadhyay, Monindra Chendra 
‘and police Rs. 248-6-1). The share of Annada Mt uy Debya, guardian 
Mongal Chandra and Ram Kalpa Aush and Sriman Chandra 
Mukerji, executor of Saudamini Debya and Sriman Chundra Mukerji himself and Dhanesh Chandra Mukerji 
Koniors of Jagat Chandra Mukert! tu Eatgayent Debya, guardian and mother of Hem Chundra Gangopadhyay, 
"ring & sudder jumma of Re, 9,733-14-8 and police Rs. 124-3-6, will be sold for recovery of Its. 213-11-1 ae arrears 
neue, ‘Tho share of Monindra Chandra Ghose, for which a separate account has been opened, will be 


ro. #281.—Mehal pergannah Mabammadelja, registered, ietor Hamidan Nesa and Syedan Nesa, 
Meee Masudam Ati and ChandraGhikhat Obaodhuri, Beyoaddin Mahanmad and Khovkar Rahaman end 
Pannesa Bibi and Fulsan Nese Bibi, guardian and mother of Ebi Madish, bearing sudder jumma Rs, 668-210 | 


W. G. Tarr, Collector. 





. 
Smee sestion 6, Act XI of 1869, that the undermentioned estates in the district of 
‘atid unreserved sale at the Collector's olfice of that district on the 22nd day of * 


eS day of Asvin 1287, B.S,, for arrears of revenue and other demands, which, 
in ‘ate directed to be realized im the same manner as arrears of revenue duc on 










| Arrears 
Sudder jum- | for which the 
mn, 


cextate ta ocneaus ic 
to beaold. 








ee] RA wer 
gi 010° 0 | Butire mehal will be sold 
vo 

Bo 


5 8 0 | Separate nccouals of this wxtate have 
Fund been opened under Act XI of 1839. 
Oy ‘The share of Bijoy Gobind " 
tic Bears a revenue of Re 3 
‘are not im arroar, Will be exempt 


Separate nocounts of this extate have 
ewe de Ach a Te 






will be put up to sale at the Noakholly © 


* 
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27th Septem! 


of the Collector of that district, for arrears of revenue and other demands for kist, Juno, held in 
‘tho Acts and Regulations in foree, are to be realized as arrears of revenue due on 28th Juno 1880. 


OTICE jis hereby given, under section 6, Act XT of.1859, that the undermentioned’ extntes. inthe di 
Midnapore wil bo put up to publje and unroserved: sale, and will be sold to-the Iigheat bidder. on 


Piri 






ali 12th Ashin 1287, and Amli 18th Ashin 1288, 


1880, corresponding with Fgh 
which, 











——— = ] = — = - ee 
sls ats Hania ot mal 
Cenmgstoe |. N0.06 | aye, | Sent Xanm of roptetan sada 

_ | 7 ae ° Be, a, 
1 | mm 45 | Mongah Amnlpur, Ramdhan Roy, Ram Gopal May, Katidna Roy, Ramcomar| 1,866 2 10 

Pereuupabkhag: | Nnskar, Meuager tier the Gourt of Wards of the 

‘dar, | estate of Haboo Radiagotiuds Pal minor, Sreematya. 

seo mab antares fl er Dome 





0 


























aan ha sa er a 
dete ea et an 
Pal,’ Srocmotyn Nittomout Duel, Gindhart 













tne th 



















Coote Nag, minors unde ne 
I {Mousah Mall) Najiban ua, Amisooddin Abe | O18 0} To 
Tatoe, per ed, Hodknorooddin, Ahmed, Sreepati Hbattacharjee, 
‘apatl hattacharjee, Mokhoda Debi, Bisdoobidaata 
Mand mother and guardian of the minor 
Necinathanash™ Bhettachasee "and “Kara” Charan 
rn 
Lavhi Charan Satpatl, Galok Chandor Datta, Menikram | 19,6819 1! 4410 1 
1. Urejomohan “Mobapatre carn anid hasiracn 
Bm linghunath Mobxpaira, 
rosa 


P''Das Mo} 
iihatan Chander: Hapetee, Gangaram Myte, Su 
hotanath Mytce Khoyratally, Sham Route, Akhoyt 
































De, Sroematyn Adarmon! 
oad, al Sit 
f Guruprowad Mozam: 
nd wranrdian of 
























noni, Nohin Chunder Naz, Akhoram Wers, Katoktisto Chakrabarty, Ham Mohan’ echaran Aa 
Mane. Sréemoiee Jovodamoni, Rambharoni Tilottomamon|, Lgl Mebyn, I in and Mohan Malage, 
Madha Charan Saw, Radhatnoban and Tudecbarain Pa 
6 | 200 ""Chhuckchhars, | Mohendra Nath Masants, Indro Nath Masanta, Upendre / 81 18 0 | 
pergunah kee | Nath and Gopendra ‘Nath Mavanta, Peary Monan 
Sarkind Masantu and Prom Chand Maxanis.. | 
Exclusive of the joint share of Mohendrn ona 1 
Tnilranath Masunts, Upendra Nath M 
will not be 








ath Masanta and Peary Mohan, Masaata, which bas separaie accounts and w' 
1 ‘The remaining share of Prenehand Masuhts, which hae) 38 9 4) & 1 


rate aceount, and which will be wold for arreare of 
| favemment revue, 
Harijahina, per: | Hiraram Das, Steetnoiee Haripria Del, wite of Jaggarmath,| ®A97 74 
| frau was "par'*sreemitga opine Tn, mother and euahian at 
| Sorat, Hamioarain Mytee and Sroenafait: Mytee, minoes; Saroop- 
| narain Das, father and gusrdian of Yakurdas Daa, minor, | es. 
Mothar Mobav Hye, Ramtann Myter, Bajuarain Das, Adviie Chaador De, Sercop Mobun Masanta, Mobendrauaih, 


Jogendranath, and Upendeanath De. 
‘ai aa vaman Bxolusive of the share of Mobendranath, Debondranath,, 
Forendrsuath and Upendrauath Le, whieh Bas separate 

| Account, and which wil ot be mold: 


"Weare bettedloot Sngeonpath Dan; evemtyes Dopke 

arta ervonain Daa may nh 

Fi mother and guards of amoarsin Mytes hod Seer 

| paraia. Myton auinoms, farorpnarsia Diy father 

RIEL ef Fabra Pac minnr, Matharwolinn Mytce, Hailanon Myra Hajar, onde 
ots, which has separate mecoun, nnd which wil be cold for sears of Governocat reves 
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ime oe Meine rane apetondba Panga, 
| ‘fonned Julke | Shaslabi fanjer Bolkante. Neth 

Par Sana, es aasanio, ARbry Navan Dan 
sot 112k | Nakarajaogi | Katnh Heyman, anne of re Chander Ber 
Terrunuah Maj | thar, Sreematee ‘anigeia, Det, widow cf tate: Kase 






amauta, urals: Rey, Beeemotee Anandonisl Debi, widow of Take 
ral Hoss Brvemotee Di 

of Laxhinarsin Tondopasthye, Breemotee Adarmont Depa, eaglion Nath Dae, 

Sutya Imetizvont Deby, Poraapande Bard 

Breemotga Prasanoticl Dani mother of di 


Breemotee Digamivari Liasi, wif . 
cla of ie canoer Kes eareate 

| Rents and Nepean Ness Kent ree 
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‘DHE CALCUTTA GAZRYTE, SEPTEMBER 22, 1880, 















































































































ICE is hereby given, under section 6, Act XI of 1869, that the undermentioned estates in the district of 
inge.will be put up to public and unreserved sale at the jector’s office of that district on Saturday 
ith September 1880. corresponding with 10th Assin 1287, BS., for arrears of revenue and other demand) 
ay # ¢ Regulations and ‘Acts in force, are directod to be realised in'the same manner as arrears of revenue 
due on the 28th June 1880. 
ber | 
ae ame of weshate, | Sinan st piaprices: — [overnixint serene, | Ata {| sem 
- ] Ba a 
jabapur ww | stanr ei r. Total This inmali, 
yet class 2983 | Pergunnah Jabapur | Sopa gira, ae i oh, gee na jonas: 49 2b Thi iam 
Dwariku Nath’ Datta nd as 11 16 
coulers. Deduet jumma of as, 
asda Ike, tae | 
+ 
Dito .| $482 | Pergunnab Shaista Nazar) Kali Prasad Das Chowdburi ‘87 0 14 The entire mebal will be 
Hiden Narayan "Das | “and otters | f sold: 
al | 
| 3840 | Pereunah  Silimabad, | Ixmali share Yeds. otis : pro ‘Total jumma | 79.10.10 | This izmalé, Oda. 60 til 
i share 12hgde, prio Pratap Chandea| $088 3B | “ahare, will be sold. 
Roy Coowdhuri and others, | Deduct jamie of sede. 
20 tils share Gor which | 
‘reumrnte aceount has 
| been opened, 
| CeO } 
sou | Pemonran Rainy | ir Mawagtam nen Ch B'S Slams 0 0 prope 
resin fasimpar | Mir Mavazzam Hosson Chow. js > proprietary. right of 
iad Shohelapatl Char Padda, | dhuri nud others, ihe. kecdstuentbetie be 
fltae Ramjanpr {ls menal will be sold. 
pito..| 4872 | Pergunnah Borengomed-| Jemitannossa Khatun and 150 68 23°10 The entiry mehal will be 
Jaq laneha Kam | others. | sold. 
dite...) 18te | Tuppsh Haveli Selimabad, Lids, Sirs. zkte. 6 tite 1999 3. 11 | Total | This Leds. Skee. 2kte. 6 
share 4 anna. | : Jwct the juimma of | jummaup | tilshare was sokl on the 
| the other — iamnli kist | goth June 1$s0, and the 
Siivro undor Aepiente March 1980, parchassr, after payline 
Recount’ mmounting | Te 18") the earnéat’ money, did 
to a6 Ditto ditto, not pay the remainder, 
June 1880, therefore the mehal will 
| rary S's 6!) bewgait sold, 
5 ww 2 
- 197 | Pergunnah Khanjohahs- | Muhamed Reshed alias Kalu- ms 8 8 128 18 0] The cntire mehal wil 
me arsine, atu ‘youn | inca snd othe | = 1 igi aa 
| romed. | | 














“Packergunge Collectorate, the 8Ota July 1880, J. C, Veaser, Officiating Collector. 

eee 

i OTICE is hereby given, under section 6 of Act XI of 1859, that the following mebals will be sold for arrears 
of revenue duo on the 28th June 1880, nt public auction at the Noaklolly Collector's Oflice on Tuesda 

Kh September 1880, corresponding with 13th Aswin 1287, B.S., to the highest bidder. 


Permanently-settied Estate. 

No, 203—Three annas share of pergunnah Dandra ; recorded proprietors Aboo Eusoof, Mahamed Israi 

Mahamed Obedoollah, Chandra Nath Gupta Chaudhory, Shorfunnessa Chaudrine, self and guardian 

Nowle Mahamed Ishaq minor, Kazi Lutful Haq, self and’ guardian of Mahmooda Khatoon minor, Ram Kumar 

Seu, Radha Mohan Ray and Mohim Chandra Bandopadhya. Government revenue Rs. 2,444-4-10, inclusive of 
2%4 on account of Improvement Fund, Of this one anna share, of which a separate account has been opened 

inthe name of Mohim Chundra Bandopadhya, Government revenue Rs. 152-12-4, inclusive of Rs. L$ on account 

b lneerveniett Fund, will be sold for arrears of revenue Rs. 43, inclusive of one anna on account of Improve- 


Nowkholly Collector's Office, the 7th August 1880. 


B, V. Wrstaacorr, Offg, Collector. 
NOTICE ix hereby gi 


I iven, under section 6, Act XI of 1859, that the undermentioned estate in the district of 
ty Tossore will be 3 to public and unreserved sale at the Collector's office of that district on the 22nd 
of September 80 for arrears of revenue and other demands, which, by the Regulations and Acts in force, 
itected to be realized in the same manner as arrears of revenue due on 28th June 1880. 
= Crass I—Permancatly-settled Estat 
mousith Surafyore, pergunnal Shaho 
udder 


Pay No. 268, mehal roprietors Punchanand Bose and 
bind Ob e two shares of Punchanand Bose 

oth rate accounts have been opened, as there are 
from sale. One share belonging to Gobind Chundra Roy and others, bearing « 
‘will be sold for recovery of arrears, Rs. 54-11, 


August 1880. E. H. Ruppock, Offg. Collector. 


Prasanns Kumar Rakhit, purchaser of the undermentioned estate situated 

Hill Tracts, having failedto pay the revenue thereof, Rs. A130, for the following 
“ares S 

$30 6 0 
830 6 0 
ss | 830 6 0 
on Monday Sth November 1880, corresponding with 24th 
Aasistan’ missioner at Qox's Bazar, under the provisions of 
arrears and other demands, which, by the Regulation and Act in 


“ jamma of Re. 
| —Je¥ore Collectorato, the th 
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dt Sint Mabe is evi given, under section,6,\Act “XI of: 1859,:that the -undermont 
I be put up to public and ‘unreserved sale-at the Collector's office of that. press then aH 
“Gayrof Deoomber 1880, answering to 14th”Poush 1287, B 8., for’ arrears of revenue which, by. the Regulations and 
Asts in fore, aro directed to he realized in the same manner as arrears ‘of revenue due on the:-28th June 1880, 
Crass L—Permanently-sottled Extates. 




















r | 
et in Namo of pergurmah and mehal | Name of propristor. 








Re ae) Raa, 
Shoshenandin Pal, Resbbshari Roy, and Taranathkundoo| 1,811 7 08 11) 





‘Teo piccer of rew chur Khagotin in 
chur Modunsunkur, 








Purreedpors Coliectorato, the 3rd September 1880. 


Statement of the Affairs of the Bank of Bengal for the week ending 
14th September _ 1880. 


JK. B. Juvrany, Off. Collector. 























LIABILITIES 


Capital paid up 
e Fund 





of credit on Government Securities, 
t Head Office and Branches 





Peas warp Méaatai0 6 


63.49 12 11 
Orber Deposits at Head Stice sod Deavahes Surzagoor to 9 | 











































Bonk Post Bills, &e. « 60,487 12 1 ” 
Sundries = a  yhestoa '8 | Halicen with other Ranke ng 
| Butlion ~ 
| Dead Stock ” 
Stampe 
| Sundries a 
Cash and Currency Notes 
Head Office Ha 1.8881,907 18 ‘} 
‘Cash and Curreticy Notes 474,01, o* 
Branches oe  SBBT0.M0 2 8 -_— 
Rapecs a 860,206,007 3 6 7 Rupees te 
=== 
By order of tho Directors, 
Bask ov Ruxout, J. Gorvox, Ohief Acctt, & Dy. Secy. R, Hanorr, 
Careers, the 16th September 1880. (363-1) Secretary and Treaaner 








Commissioners for Improvements in the Port of Calcutta. 
NOTICK. 
Usoex Sxertox 69 or Acr V (B.C.) o 1870. 
Need following packages, landed at tne jetties from the undermentoned siuys, have been removed to ie On 


missioners’ Umport warehouse, where they remain at the risk and expense of the owners. If ni 
within two months from the date stated they will be sold unde Section 72 of the said 














‘Date of removal 


10 import ‘Naber, mark, aod description. Consignees. 
wareloure. 











39 Bundles rod iron, X X X X red or no mark 
1 Case, Mein a fimioad .; 


1 Oute'é 816m diamond, ouiade W C8 
7 Pack HB in « diamond 

1 Case, Ks wen doe 

4 Packages, H MN Is ina cron, bottom 

16 diamond, ouiide W 


nd, 
3 Cases, 117 in a diamond, , bottom P 
15 Packages, L M81 rept bh! onside WO SK 
2 Baies, M 8 in a diamond, outside W C 

diamond, hota ae BOG 





diamond, outside W 08 K. 




















LOST OURRENOY NOTES, 





1[5H following Currency: Notes of the Government of 
India, Onloutta Gircle, are stated to have been 
lost, and payaiens of their value has been claimed by the 
ree Whose names are pinced against the numbers ; 

person having these Notes in bis possession, 
or or deming ‘& right to them, is warned to communicate at 
once with the undersigned :— 





Notes wholly lost or destroyed. 



























kepister No.of Notes. Value. Name of Claimant, 
Rs. 
185 Q69--03486 100. Rojoni Kant Das. 
186 Le@de—€2000 100 Messrs, Williamson Magor 
0, 
187 © 81—08404 10 Ramgoti Adhicury. 
188 yy BL +B4d84 60_ Jadu Mondle. 
189 jp 24-1492 20 
} 55—TAR2S | 
5666718, 20 
wean aises 2p PProtanno Kumar Bose 
14908 20 
” 20 
249 20. 
1 Oo ees 10 f Joy Gobind Shome. 
192 0 69—-02527 100 Prosanno Chundra Roy. 
193 740 100 Tarapodo Mukerjee, 
194 4, 3110865 60 Muti Lal Khettree. 
107 66797248 100. Shaik Abdul Wahab. 
198 4 68—-98791 100  Mooraree Lal Miser. 
199 0 68—A7785 100 
» 39786, .100 
{) 81787 100 > Srimuti Shurnolota Dabee. 
37788100 
» 87789. 100 
0 3787844 6 Durga Churn Chakravarti. 
201-0 6 {207 Prosanno Kumar Bose. 
Mm O03 3 5 The Deputy Post, Master, 
Dilkosha, Oudh. 


Notehpartially lost of destroyed. 

60 E. Saupin. 

20 Mohonira Lal Dutt. 

5. Anoada Kogane Dhute 

60° ALR. 8. V. Palaneappa 

Chetty. 

10} Obhoy Churn Mittor. 
100} Bove 8. Wynkoop, 
“20 Me B, Hainworth, 





i J, Williamson, 
ao Jouendra Nath Chow. 


bd eric hektekaave Dabi. 
10 Radha Kant Tulukdar. 
Chunder Tahari 
no Kumar Bosu, 
Alls Bux. 


= 
“210! 


Notes partially lost or destroyed. 


4 
‘ 
Registor No.of Notes. Value. Namo of Cinimant 
se 
128 A 8—1b453 
7120555 10 
i 83 yeeia } 10. bGopal Chunder Bromho. 
» 25—86007 20 
pt 6 
120 LT == 6G Juggobundu Shaw. 
mr 
100 31-2502 5 Gobind Kumar Pyne. 
1s Le 1e5u4? 10. Tsun Chunder Dey. 
182 0 TO—S5387} 10 Jewah Mamoojee. 
133 0 a 10 ‘x 7 
40943 fessrs, Chin Hong & Co. 
L28 93563 6 
+, 93562 
Tee ea aie {20 Prosnnno Chunder Paul. 
a Meiaee 5 Radha Nath Mukerjee. 


R. A. Sreuwvarz, 
Assistant Commissioner of Paper Currency. 
Parex Ounnency Derantaeyt, the 20th Sept..1880. 








Notice. 
List of Unclaimed Packages on the Custom House 
Wharf. 
No. Mark Ship. 
1 Cask, (S NM & © M Ondh] .. Gannet. 
1 Cask, no mark Castore. 
1 Case, [F & S$ SI. Manilla. 
2 Casks, (B & K) 8947-48 Merkara, 
85 Bare flat iron, no mark or 111 white 
1 Bar round iron, no mark = iim entor. 


4 Bars square and flat iron, J ornomark Do. 
1 Parcel, Dwarkanath "" Dutt & 
Nephew D [D] F 530.549 ° 
2 Bare flat aud round iron, no mark | 
2,Cases, F & 8 
1 Bundle sheet iron, J or np mark 





Site of Venice. 





i pearing: 














i Case, HN Dor{KMD]C Blur of Bon 
1 Pashages Messrs. Keitlewell Bullen a 
& Co. va City of Khios. 
1 Bag, CH Chinsurab. 
1 Bag, noma BN)FBR Do. 
3. Bags, P Do. 
1 Tin te no ask or(HC]AL eae 
1 Barrel, PC M & Co. aes De- © 
onshire. 
1 Piece iron work, I $ R or no mark... Duke of 
1 Box,  Dwarkavath Dutt and 
Nephew . Discoverer. 
1 Bundle, no mark Aglaia. 
1 Pipe, OW iz of Can- 
tery, 
1 Cake spelter, @ Do. 
1 Bar round iron, no mark Do. 
1 Bar half round iron, no mark Do. 
1 Bar flat iron, K I or no mark Aphrodita. 
3 Cases, ee 1.3 Bokhara, 
1 Puree, Mi Metthiaaen, Mission oe 
1 Fas bool rt exis nomark ,,, City of Cam- 
ridge. 


229 Bas zoand iron, X V X red or no 
Lock Eck, 
3 Danio agar ion, XX wht 










4 Bars Hat iron, X 1X mite or no 
mark 


Aven rma 
2 Bors fat ron, uo mark or 1111 red De: 


ico a 
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No. Mark, Ship, . Notice. 
2 Iron rails, no mark a Duke of Buo- ANTED a Naib Nazir for the Court of the Fi 
eleuch, W Subordinate Judge of Patna on a sala: of Re. 9 
19 Bars Square Iron, no mark or © [B (thirty-five) only per mensem. The candi pated 
& Co.) E ay De possoss a fair knowledge of English, Urdwand Nagri and 
1 Sleeper, 8 or no mark Do. accounts. He must also furnish security. to the extent 
1 Tron pipe, C 8 D or no mark ae Do. of Rs. 5,000, 
1 Bundle hoop iron, J L A or no Applications, with copies of testimonials, will be 
mark v Duke of At- | received by the undersigned till the 80th instant, 
jlo. Ponne Nave Baxnnsea, Ist Sub. Judge, Patan, 
170 Bars round iron, R Bor no mark ... “Do. Patna, Ist Subordinate Judge's Court, the. 4th 
8 Bars flat iron, 11 white or no mark Do. September 1880. 
1 Bar square iron, R Bor no mark ... Do. a 3 
I Eldorado. 


1 Piece Spelter, F & G 

4 Bars round iron, no mark 

18 Bars square iron, do. 

1 Bar flat iron, do. 

1 Bundle round iron, do. 

1 Case, [C P & Co.) 2 

1 Bar angle iron 

1 Bar round iron, do. 

1 Bar square iron, X X red 

2 Bars angle iron, J or no mark 

1 Parcel, Mr. J. Whimster, 1G S 
Co.'s Ofice, 4, Fairlie Place 









2 Bars round iron, no mark 

4 Bags, no mark 

1 Box, Mr. Fitzwarren 

1 Chest, Dr. Warrall 

1 Parcel, I F Shortt, Tirhoot 

4 Parcels, no mark 

1 Rattan chair, L B, Chandernagore 
1 Bag, CCH & Co. 

1 Parcel, Siana Norsar, Calcutta 


Dr. Jordanus, Calcutta 
, no mark 
1 Revolver, do. 
1 Cask, PC 
16 Muskets, no mark 
1 Case, no mark or [M M] 
1 Case, Emmett and Chambers, Cli 
Street, Calcutta 
10 Pictures, &c., no mark 


2 Cages, do: 





0. 
Counsellor. 


ity of Car- 
hig 


Be 
Indus. 
Ganges. 
Almora. 
Orion. 
Manora. 


Merkara. 
Meinam. 


Mecca. 


Arratoon 


Apesr 


Rajpootana. 


‘St. Kilda. 


Hindostan. 


Meinam. 


Ana, 


Khandalla, 


Deo. 
Japan. 
Suez. 


N.B.—The ubove will be sold if not cleared within 


‘the 25th of September 188). 
1 Crate, [J A M) 247 


Poonah. 


¥.B. The above, landed under the Act, will be sold 


if not cleared within the 26th of Septembi 


jer 1880. 


J. Scopert Armsruoxe, 


Ofig. Collector of Customs. 
ms, the 18th September 188, 





Caloutta C 
Notice. 


| 
ANTED a Cashier for the Calcutta Collectorate, | ‘The ‘weneril public ean be ane by the So 


Required security iv Government Promissory 
Notes Rs. 50,000, enda Bond for Rs. 60,000. 
Rs. 200, 


‘Applications, with copies cf testimonials, will be 


received by the undersigned up to 26th instant 
G. M. Goopnicrn, Collector. 





Calcutta Collectorate, the 6th September 1880, 


Salary 
































WaAnren. an Overseor for the Julpigoree District 

Road Goss Committee on a consolidated pay of 
RBs. 72, including allowances, per mensem. 

None need apply who has not pnsased the Public 
Works Department Overscer's examnation and hrs not 
at least one year's practical expericuce in the Depart. 
ment. 

Applications, together with copies of tostimoni: 
whist shall not bo’ returned, will be pretafved by ‘te 
undersigned up to the 13th October 1880. 

PuonaTH BaNnngen, 
e-Chairman, District Road Coss Comtee , 





(357-2) Vi 





Notice, 


ANTED a Clerk Accountant for the Terai Branch 
Road Cess Committee in the district of Darjeeling 
ona salary of Rs. 25 per mensem, ‘he candidate must 
possess a fair knowledge of English, Bengali, and some 
experience in Accounts, A good handwriting 1s also 
essential. 
Applications, with copies of testimonials, will be 
received by the undersigned till the 30th instant. 
‘This place is near the Siliguri terminus, 
C. B. Onaxnavanry, Vice-Chairman. 
Phansidwa, the 11th September 1880, (360-1) 











Bhopal State Railway. 
EXTENSION OF TIME FOR TRNDERS. 


| fpeNpens for the construction Lr ay ed 


received up to the 80mm SEPTEMBER. 


I. T. Groenean, Engineer-in-Chief. 
Pachmarhi, the 4th September 1880. 





Government Cinchona Febrifuge. 


(THIS proparation is an efficient substitute for Quinine 
and can be purchased by Government officers for 
public and charitable purposes, and by any one toking] 
twenty pounds at @ time, from the Superintendent, Bota- 
nical Garden, Calcutta, for cask only, at the fol 
ratos:—por four ounce tin, Be. 4 ans. Bi. pat 
ounce tin, Rs.8 ans, 8; per pound tin, Hs. 16 4: 

















ent, Botanical Garden, for cash only, at the 
1 four ounce tin, te, 6 ane. 8 





Notice. 


ANTED o Serishtadar for the Court of the First 


Subordinate Judge of Patna on a salary of Re. 0 
x mensem. The candidate must possess thorpugh 
ledge of English, Urdu, and Nagri, and experience 


in the business of the Civil Courts. Apa 


copies of testimonials, will be receive 
signed till the 30th September 1880, 


licutions, with 


by the under- 


P. N. Banensex, ist Subordinate Judge, Patna. 


Dated Patna, the 24th August 1880. 





Required. 
REQUIRED io 


Rs. 600 is required for the post of Ovi 
Wo aesiend cll. apply. 


Rajshabye Magistracy, the 16th 


iber 


A. H. Cortina, Vieo-Ohairman, 
Septem! 


tely an Overscor=and a Conser- 
Yancy Overseor for the Bonulesh Municipality om 
salary of Rs. 60 or Rs. 55 each per menser, 
















For Sale, 


da 








pepe loe 
security 











































i Notice. 

WNERS, holders of lands or their agents, aro hereby 
O™nformed thatthe land revenue of Calcutta for 
tie year 1880-81, which has been due since the 1st of 
jpn last, must,be paid beforo the: th November next, 

jerwise warrants of distress will be issued to recover 
fhe same with costs. 

G. M. Goopnrcrer, Deputy Collec 
Csloutta Collectorate, 6, Church ie, the 16th 


seplamber 1880. 









Notice. 
HE public are horeby informed that the well-known 
Kartick Baruni Mela, which is held on the banks 

if the Dhaleshwari, near Munshigunge, in the Dacca 
jiurict, will commence on the 16th November 1880 A.D,, 
responding with the 2nd Ugrahayan 1287 B.S., and 
ainue up to the 27th December 1880. Tradesmen 
nd-others may buy and sell there during these 


T. E. Coxnpan, Magistrate of Dacca. 
Notification. 

rovisions of the notification of 16th 

August 1880, in which persons desirous of trans- 

‘ing any forest produce through the Sunderbuns 

is aro Toquired to take out a pass at onc of the 

hres: toll stations, ih fees as may be fixed 


tor o itis hereby notified that 
will, from the Ist 








For Sunari timber, 2 pie por maund, 
For all other forost produce, half pie por maund. 
8. Gam oor, 
Offg, Conservator of Forests, Bengal. 
Durjecling, the 80th August 1350, 


Forest Department, Bengal. 
Sunderbuns Division. 
NOTICE. 
{{)E piece of toak timber is now lying at the Govern- 
U ment Timber Depot of Bhudder. Any persons 

¢ claim-upon the sumo are requested to come for- 
and prove their claims within two months from 
date to the officer in charge of the depot or at the 
xv of the undersigned, and after paying salvage, &e., 
a the log, to remove the timber. 
Yo claims will be admitted after two months from 
4 date, when the timber will be sold for the benefit 
rumen, 
G. W. Sraerrece, Deputy Conservator of 
Forests, Sunderbuns Division. 
40.4, Hungerford Street, Calcutta, the 23rd August 
, (285—-8) 








Notice. 
Oudh Forest Department. 


In the Goods of Nobo Kissore Dutt, 
deceased, of Berhampore. 

AEE persons claiming against the estate are requested 

to send in their claims to Mr. ~ Mittra, 

Barrister-at-Law, at No. 5, Hastings Street, Calcutta, on 

or before the 13th October 1880. In default thereof 


their claims will not be recognised, and the Estate 
distributed amongat the noxt of ki (868—2) 
Jokai (Assam) Tea Company, “ Limited.” 

NOLICH is heroby given that the Sixteenth Ordinary 
Genera] Meeting of Shareholders will be held at 

the Office of the Company, No. 103, Clive Street, on 
Monday, the 27th day of September instant, at noon, to 
consider the Director's Report, which will then ‘be 
submitted, pass the accounts to 30th June 1880, and 
transact such other business as may be brought before 
the meeting. 


Bararen, Laware & Co., Managing Agents. 
Calcutta, the 10th September 1880. (332—2) 

















Borsillah Tea Company, Limited. 
NOTICE is hereby given that the Sixtoenth Ordinary 
General Meeting of Shareholders will be heid 
at the Office of the Company, No. 103, Clive Street, on 
Monday, the 27th day of September instant, at 12-30 
Pat, to consider the Managing Directors’ Report, which 
will thon be submitted, pass the accounts to 30th June 
1580, and transact such other business as may be 
brought before the meeting, 
Barwen, Lawnre & Co., 
Managing Directors and Secretaries. 
Calcutta, the 10th September 1880. (3323—2) 


Bishnauth Tea Company, Limited. 
2 OTICE is hereby given that the Thirty-fourth Half- 
yearly Ordinary General Meeting of Shareholders 
of the above Company will be held at the registered 
Ottice of the Company, No. 8, Mangoe Lane, Calcutta, 

















on Thursday, the 80th instant, at, 12-30 pa., for the 
purpose of receiving the Directors’ report, passing the 


necounts for the haif-year ending 30th June 1880, and 
transacting such other business ax may be brought 
Lefore the meeting. 





By order of the Board 
Wrirtumsox, Macor & Co, Socrataries. 
Calcutta, the 14th September 1880. (351—2) 


HAVE this day, under the provisions of Section 31 of 
‘Act II of 1874, appointed Frederich Clarke, Esq. 

Officiating Adminisirator-General of Bengal, and hie suc- 
cossors in office, to be administrator and. administrators 
of the estate of the Inte William Henry Smith, deeoased, 
in wy stead and place, and have assigned aud transferred 
to him all the estate, effects, and interest vested in me 
by virtue of the letters of administration with copy 
exemplification of will annexed granted to me. 

Hi. A. Apxts, 





















BYRAMGHAT DEPOT. 
| O8 tae Oupe aNd Rommxnxunp Ranwax, 
PLOM this date the prices ‘of «il beams and 


ge this di will be as foll — 
Yatoa Bfeek ia length sh Re 20 por aublo foot, 


” ” 
2-14 


; a a taf 
given two annas per foot run will 


Administrator to the estate of 
William Henry Smith, deceased, 
Caloutta, the 16th September 1880. (352-1) 
WE (have authorized Mr. Alfred Ritz to sign our 
firm by procuration. . 
Reixmorp & Co. 
Calcutta, the 6th September 1880. (824-3) 
UBINASH CHUNDER GHOSE, p.x,, intends to be 
admitted as a Vakeel of the High Court. (390—4) 














INSOLVENT NOTICES. 





Court for the Relief of Insoivent Debtors 





Calcutta. 


Ix the mattor of Mosus Erznant Comex, an Insolvent. 

‘On Monday, the 6th day of September instant, it wae 
ordered that the matters of of the said 
‘Ausolvent be heard on Tuesday, the 16th day of Novem- 











ber ne and that tho said Insolvent do then attend to 
the said Court. 
©, A, Smith, Attorney. (342--2) 


“Tx the matter of Aca Maztoxrrp Bann, an Insolvent. 
On Monday, the 6th day of September instant, it was 


i ition of the. said 
pbs teged ca Syceiany se uh diy of Nov- 
& 








ember next, and that the said Insolvent do then attend 


to be examined before tle said Court, 
©. A. Smith, Attorney. ~ (813-2) 


Ix the ‘matter of Aupsur Dostox Mircuuta, an Tnsol- 


vent. 

On Monday, the Gih day of September instant, it was 
ordered that the matiers of the petition of the suid 
Insolvent be heard on Tuesday, the 16th day of Novem- 
Yer next, and that the said Insolvent do tien attend 
to be examined before the said Court. 

T. B. Chatterjoo, Attorney. (ou-2) 


Is the matter of Epwarp Lano Ives, an Insolvent. 

On Saturday, the 4th day of September instant, it was 
ordered that the matters of the petition of the said 
Insolvent be heard on Tuesday, the 16th day of 
November next, and that the said Insolvent do then 
attend to be cxamined before the said Court. 

Dignam and Robinson, Attorneys. (345-2) 
Ix the matter of Gotam Svencn, an Insolvent 

On Saturday, the 4th day of September instant, it 
was ordered that the matiers of the petition of the 
said Insolvent be heard on Tuesduy, the 16th day of 
November next, and that the said Insolvent do then 
attend to be examined before the said Court, 

Insolvent in person. (34¢—2) 
Chief Clerk's Office, the 14th day of September 1830. 


Is the matter of Hexay Hoxatio Anpwiss, an Insol- 


vent. 

On Tuesday, the 14th day of Septombor instant, it 
was ordered that the hearing of this mattor do stand 
adjourned until the first Court day of January next, 
and that the order made in this matter for the ad snterim 
protection of the said Insolvent from arrest be enlarged 
to the said first Court day in January next, aud that 
the said Insolvent do thea attend to be examined before 
the said Court 

‘M. M. Zorab, Attorney. (359—1) 


In the matter of Hexny Twispen Fornrs, an Insolvent. 

On Tuesday, the 14th day of September instant, it 
was ordered that the hearing of this matter do stand 
adjourned until Tuesday, the 7th day of December next, 
and that the order made in this matter for the ad interim 
protection of the said Insolveut from arrest be enlarged 
to the said 7th day of December next, and that the said 
Insolvent do then attend to be examined before the said 


art. 
Dignam and Robinson, Attorneys. (860—1) 
Ix tho matter of Esaprxaxp Atvsnt Kier, an Insol- 
vent, 
On Tuesday, the 6th day of July last, by an order of 


this Court the said Insolvent was adjudged entitled to 
‘is personal, discharge ander the Act XI Vie. Chap. 
as 





to all persons named in his schedule as creditors 


‘or cloimting 10 be oreditors respectively. 
HR. Punk, Attoracy. (361—1) 


Ix the matter of Arruvx Txurtetox, an Insolvent. 
On Tuesday, the 24th day of August last, it was 
ordered that the hearing of this matter do stand 
journéd until tho first Court day in March next, and 
that the order made in this matter for the od interim 
protection of the said Insolvent from arrest be en 
to the said first Court day in March next, provided the 
said Insolvent shal] in the interim pay the Official 
Assignee of this Court monthly for the benefit of the 
estate of the ssid Insolvent one-fourth « month out of 
salary ; the first of such payment to be made on the 
of ‘September next and thereafter on the 6th day 
do fhen attend ta Stan his personal Chocharpe belere 
o then a son: 
the said Court, = 
‘Wilson and Chatterjee, Attornoys. (362—1) 
‘In the matter of Nov Cuvxpxr Rox, of No. 262, 
Upper Chitpore Road, Baug Bazar, in the town 
Caleutts, ironmonger, an Lusclvent, 
Notice that the petition of the said 
‘the benefit of the Act XI Vic., Chap. 
the office of the Chief Clerk 












POSTAL NOTICES, 







Ny a napa has ae the (iin: which 
are closed for despatch at the General 
Office, Calcutta, and the despatches faade from ¢j, 
Branch Post Offices to General Post Office; also | 
hours of deliveries of Mails from the General Post (4j 
and Branch Post Offices. 








Hours at which Mails are closed at the General 
Post Office. 





{ 


i 


Eee 


For 


LY 

i 

8 
Leyte 


ree 





All stations on the East Indian 
‘Railway. bet 





All stations on the Eastern Ren: 
fal Kallvay, botwoen Barrack: 
joaiunido 





All stations on ortho 
Bengal Biato | allway, 
‘offices in the Raj ve, Bogra, 
umeenory Rungpore gulpe 
rome, anid Darjochng districts, 


way Loop Line nd places 
‘stunted in the Birbhum, Mur: 
shidabad, Sanithal Fersunnals, 
Maldah, 'Purnesh, Hhugulpur, 


ETEAE 


3-00 Pa. 


jessare, Furs 


Beroes! Kilwa, and placa 
mia, Burrisal, 


the ‘Kishnazhay, 
reed 













Dace, Ti 
Chittazon 
districts 





















No despatches are made on a 
1 “Euler a aten enpa no for Howe 
Hours ai which Maite are clused at the Seb-Offee 

























its Sub-Ofices. 



















































NB—Whove hours of delivery depoud on the timely arrival of the 





mail trains. 


E. C. Gronon, Presidency Postmaster. 





Notice. 


r is hereby notified, fo the information of the 
public, ti bulleel train packages under 14 
were for stations served by the salleey Stations of 
Jhelum, Umballa, and Sahnranpore, i be received 


atthe General Post Office, Calcutta, for transmission 
by the Bullock Train Department. 
. C. Gkonor, Presidency Post Master. 
Caloutta, General Post Office, the sih September 
188. 





Oaicutta Post Office on the 
22nd September 1880, 


Albert, Mrs. 

Anderson, Mire. 

Arson, W. P. Zeal, Miss F. 

= Chunder Shore. 
mnston, A. 


w. 





List of Unclaimed Letters lying in the | 


Blackion, T. W. 
Brixoe, Davis 
Brown, Miss Mary. 








wie. 
Bryne, Joseph poke ae 
Byford, IL Prendergast Mrs. 0. L 
Caller, ‘Monsieur L. © vrescilla,” R. 
* Carlos." Phelps, Mrs. C. Harris, 
0.G.C. Ree, Willima, 
Christian, C. i 

Clayton, F. G. Taivovth, J. 

Coombs, J. W. Robers, H . 
Cooper, J. Sanderson, GP 

Crowlie, E. T. Sandem: 
Ww. 8. Silvestri, Sines Ap. 
Deseso Conte. Smith Douglas. 

Disnysiue, Haddens. Stuart, F. 

Evans, J. Strathmore, Miss W. 
Evans, Mrs, P. A. Sulton, Rev. G. 

| Garrick, D. Temple, Miss E. 

Godlu, Francis. Thompso, W. 

Gomes, J. Turner, Mrs. M. 

Griffin, W. H. Usborne, W. 

Mancock, Mrs. Warde, Mrs. 

Hayes, W. H. William, W. 

Tewett. Lt. W. 8. Willie. 

Hopekirk, Willian. Wilson, A. 

Newspapers. 
Crowlie, E. T. Prendergast, Mrs. 
Innis, G. R. Wilson, J. H. 


Burch & Co. 


Bell, M. 
Bey todas Pal Chowdry. 


List of “Vnotaiined Letters lying in the Caleutta Post 
a on the 22nd September 1880. 








“| Sturro ‘Warnett, W. J.P. 
Syed All Ullah Saheb Watson Cevtsary 
(aemindar ) ‘Watson, W. 
Wair, L. Western, Captain J. 1, 
Walker, W. J. William, Mrs. G. 
Letters marked" Cure of Post-Office, to be kept 
aM. nat) on «| till called for.” 
Las | $,,|thoremilonly | atten, Mice A. Hudson, F 
. hore will on lon, Mics A. udson, P. 
ae] San] vane, tt | Andrews, 8. J. Jackson, R. A, 
ie) bao | Em Anson, Capt. Jackson, W. 
: nie table for | Bailly, Harris. Jopp, Mujor Keith, 
2S) ee] Sho) ey | Barkor, T. W. Man, Alex. 
iw | too] $F Bonnett, J. Matson, E. 
oo) Uae) sie Borrell, C.D. Michael. G. 
val 13] oh Bernheim, Mrs. § Miller, Mrs. Annie, 
yo) ae] or) fe Bhoot. Murdoch, Biss P 


Norman, Fred, 
oul yr Captain J. W. 











Registered Letiers. 


Clare, R. 
Dubus, E. E, 


E. ©. Gronox, Presy, Postmaster, Calentta. 





Sea axp Forstan Marts. 











4 Date, | Per Steamer. 












® Also vid Adon mails for 
"he Cape of Good Hopa ean be 





ae ‘From Bombay. 


7th 
goth 


98th 
Mord 


Mth yy | Mahratia. 
Qand 5, [From Bombay. 


Zensies, Mosambique, Natal, and 


Chindeeara. 
Frum bombay. 
From Bombay, 
Arabia. 


ride han fay. iy to Se Leta Dl after which 


ml Iter 
Le 








\ Naddes 3 Rivers. eed 

> weet Water Re mt chain yoing the least depth of water 

f in the Bl thee, Mat angah, and Jettinghee Rivers 
for the week ending Friday, i7th September 1880. 
Names of Rivers, Teost depth REMARKS, 


« Busornvrres. Ft. In. 
Entrance below Joyrampore 6 0 
| Thence to ‘Noorpore June- 3 6 
| tion. 
Entrance below Narainpore 17 0 
Thence to Noorpore Junc- 7 6 
tion, 6 miles. 
Thence to Jungipore, 9 miles 18 G Lalkhawdiar, 
From Jungipore to Berham- 17 0 Kooteurmpore- 
pore, 47 miles. 
wrocs Bek Berhampore to Cutwa, 13 0 Mojampore, 
igirpiciny ( to Nuddea, 17 © Dewangungs. 
7 Miramwaan. 
Entrance oe m 0 
hence to Taierparah |. 14. 9 Morna. 
Siglo W caplaaciaa to Hat 14 0 Shampore, 
re “Tat Bolin to Boal- 15 6  Mohespore. 
maree. 
From Boalmarce to Alick- 15 ©  Sholmaree. 
S deah. 
From Alickdeah to Kissen- 15 © — Mothoorspore. 
gunge. 
\ JettrwoneEe axp Breve. 
Entrance of Jellinghee from 8 3 
the Ganges. 
Thence to Junction with the 7 3  Jellinghee. 
E Byrub. 
Entrance of Byrub from the 16 0 
ges 
‘Thence to junction withthe 14 0 Nowdab. 
Jellinghee. ae 
junction of Byrub and 16 6 
pallies to Teaata aba 
From Teakattato Nuddea,,. 17 6 Radhanugbur, 


Height of water on gauge at Berhampore, the 20th 
September 1880, above acro, 17 feet 1} inches. 
Offg. Exe, Ex - Bau ie 
2 ire, Engr, Nuddea Di 
Reais the 20th September 1880. aha rad 








Central Provinces’ Gazetteer. 
Epraoy or 1870 in one Vor. 
os ese sumber of the above work, strongly bound 
loth, octavo size, for sale at Rs, 12 per vol. 
Deteemaes eS occtagp shares. 2 Apply to— 
M ACKER, Visi: he 
Massus. Toacken, Srix jaleutta, or 
Swrovr., Cxiny Comun.’s Ovescn, Nagpur. 


Notes on Forestry. 
By C. F. Auenr. 
Deputy Conservator, Forests, N.-W. Provinces. 

rite little work, published with the pproval of thi 
Government of ot India, treats of of se yrins’- 
ples of forest management in all ite and is 


Fecommended not only to forest 
his i ee lore Dy yin Ne jodein eed 








oot be obtained of Monurs, Bor 
tage ur Wye C8 Cat” 
se ewyce iodination 


Leg eeaete ibuer & vor tt Gon Lecigae ‘Hill, 





6a The followin ableations afer ane at the Con 
of the Recmanaln ce Government Printing, No. ia 
ings Street, No ages can bo attended to unless 


it 
whan oneee’ 

received Jas enus aanvichal ohoela ya Geen 

cainiog 











ai 

re forwarded, one anna 

every rupee’s worth of stamps for discount in 

thea oe cash. Service laxaltere not 

jooks required on the publie serviee are only supplied 

when sutboriend by Local attitberey Gt ng 

tration 

Now ready—Fourth Edition, officially revised and cor- 

rected to the 26th April 1870; royal 8yo. limp 

covers, with copious Indices. 

The Civil Pension Code, Re. 1-12; by 
port, Re. 1-15—The Civil Leave. Code, Ro. 1-85 by 

ost, Re, 1-L0—The Acting Allgenae 2; 

py post, As. 14—Or, the three Codvs in one yelume, 

Rs. 14. Printed sli 

sary be a 2 sraiohiets to the 

Royal 8va., Price. Rs, 2 ; pa rand tee das. 

Notifications relative to tl blic loans 
of the Government of India, from Jess to 1879. 

Moore’s Manual of Family Medicine for 
India, Revised Edition. Price— 

To Government Officers (except those mehtionpd below) 
‘and to the public at large. Re. 4. 

To all officers employed in Goyernment tents 
who are in receipt of salaries under Re. 600 
mensem, on a certificate bein iy tpt ‘declaztay 
that the book: is to be parc thasod only fugthe perscn 
use of the officer. Fea. 3. 

Packing and Postage, 7 annas. 

Royal 8vo,, Limp covers, 

Selections from the Records of the Govern. 
ment of India, Home, Revenue, and Agricultural 
Department, No. OLX, The wheat vetion and 
trae of, India published “by | anthoriy~(18). 

Price, Re. 8; Packing and Postage, 6 

| Select Extra-Tropical Plants resiily eligi- 
ble for industrial culture or naturalization, with 

Fan Atecfle aud } ase 










public quarterly at 8 



















indications of their native 
their uses, by Baron Ferd 
edition, 1880, Price Re. 45 fats soe ‘and puuiage 


6 annas. 

Super royal Seo. Price Rs. 10; packing ant 
postage 12 annas. 

Index to the Enactments relating. fo to 
India. Compiled under the orders of the Goyer 
ment of India, by Stephen Jacob, B.C.8., to which 
are prefixed Obronoloy een ‘Tables of tho Acts ani 
Regulations of the In inlatures. 

Army List—New Number. 
Corrected to 30th June 1880. 

The Official Quarterly © Ar Army List of 
H. Me F 1a appended te 
Civil Bervice Gredaticn List, nip Ba 4s pesbit 
and postage, 6 annaa, 


By octavo, loth, 
Tribes of the Hindoo  Koosh, Price 
Rs. 6; packing and postage, 6 annas. 















Vol. ENE the North-Western Provinces 


, Ra, 8; packing and postage, 8 aunas. 

Vol. VIL— initish | Burma Code. 

Price, Rs. 9; “eat and postage, ®© annas, 
| vol. VIIE—MThe nab Code. Price, 
Bs, 48; packing and portage, 8 annas. 
Vol. iX.--The Lower ~ Provinces Code, 
Vol... Price, Re. 8; packing and portage, 8 annas. 

Vol. X.—The Lower Provinces Code, Vol. 
IL Price, Rs, 8; packing and postage, 12 annas. 

Vol. XI.—-Ajmer Code. 

Price, Rs. 3; packing and postage, 6 annas. 

Vol. XII.—The Bombay Code. Price, 
Re. 8} packing and postage 12 annas. 

List of Officers appointed by the Govern. 
ment of India in the Financial Department, and of 
the Office Establishment of the Financial Secretary 
to the Government of India, with appendix, pul 
lished mionthly. Price of each number 8 annai 
packing and postage 2annas, . : 

Bengal ‘Givil Service Gradation List, with 
appointments, Ke pl Price 

quarter, Re. 13 packing and postage, 2 annas 

Pay, Pension, and Promotion Code for the 
‘Military Services in India, corrected up to 1st May 

T6— 
val L—British Troops. Price Re. 4; 

portage, 12 annas ; interleaved copice, 

ing and postage, 12 annas. 
Vol TL=Native Troops. Price Re. 2; 




























hed every quarter. 


packing and posta 

‘Transport Regulations, Part II.—Trans- 

port of Troops by Railway. Price Ke.1-8; packing 

and portage, 6 annas 

RegulatiGns for the Volunteer Forces in 
India, 1875. Price Re. 1; packing and postage, 
dannas, 

. List of Hospital Assistants serving in the 
Bengal Presidency, corrected up to lst January 1879. 
Price, @annas, | : eee 

The older Statutes in force in India, edited, 
with Notes and an Index, by Whitley Stokes, Esq. 
Price, Re, 5; packing and posta aunas. 

The Acts of the Government of India 
from 1854 to date, with Indexes and Lists of Titles, 
cach separately available. 

A Collection of Treaties, Engagements, 
and, Sunnuds ‘relating to India and neighbouring 
countries. Compiled by ©. U, Aitchison, B.C. 8., 

Under-Secretary to the Government of India in the 

Fureign Department. Revised and continued up 

to 18i6 by Litera rs oO. stale [2- 8c. 

ttaché im roreign tment. Saper-ro: 
to. cleth.. Price per Volume Ze tote general 


icers 
Packis 

» T, Vi, and VI, 8 annas cack ; 
IP, 10 annas cach. 
f and the Eastern 


L—Bengal, Assam, 
TAN AY fovinees; Oud, Mipel, Bandelound and 


yg Magheleund, 
tae onan ere 
ies ‘States within the Pieeidecoy. 


Central 
Uyderxbady 
LT 





inoes, 









Vanilla: its cultivation in India; by 
J. B.O'Conor: Price 8 annas ; postage, 1 anna. 
The Thanatophidiay of India, being 4 

Description of the Venomous Snekes of the Indian 
© Peninsula, with an Account of the Influence of their 
Poison on Life, and a Series of Experiments. By J. 
Fayrer, u.b., 0.0.4. 7.8.6.2. Honorary Physician to 
the Queen, &e. Price, Bs. 86 per copy; packing 
and portage, Re. 1-4, 
Report of a Mission to Yarkund in 1873, 
by Sir T. D. Forsyth. x.0.8.4., .n—Price Ka. 25; 
packing and postage Re. 1. a 
Record of the Expeditions undertaken 
against the North-West Frontier Tribes: compiled 
from the Military and Political Despatches, Lien. 
tenant-Colonel MeGregor's Gazetteer, and other 
official sources, by Lientenant-Colonel W. H. Paget, 
Commandant, 6th Punjab Cavalry, with Numero 
Maps. Price, Re. 6; packing and postage, 10 


annas. 

Fourth Statisties 
relating to British India, 3 packing and 
postage, 7 annas. 

Annual Statements of the Trade and Na- 
vigation of British India with Foreign Countries and 
the Coasting Trade between the several Presidencies. 
Vol. I, for 187 
Vol. IL, with Review of Trade... Rs. 5; by post, 2es7 6, 
Vol. 1. for 1877-78, with 

sew of the Trade 














Issue Miscellancous 
Price Bs. 3 








ro 

ol er w® 6. 

Vol. I, for 1878-78, with a Re- ¢ 

view of Trade ve BI ws np 

The Hymns of the Rig-Veda, in the 
Samhita and Pada Text, by Professor F. Max Miiller 
w.a.intwo Volumes. Price Hs. 24; packing and 
postage, Re. 1. 

A Grammar of the Rong (Lepcha) lan- 
guage, by Colonel G. B. Mainwaring, B. 8. C. 
Price, Re. 5; packing and postage, 6 annas. 

P. W. D. Code of Regulations corrected 
to Ist August 1878. Price, Rs. 2-8; pucking and 
postage, 4 annas. 

Interleaved copies. 

6 annas. 

Non-Official Supplement to Bengal Medical 
Regulations, Part L—Price, Be. 3} packing and 
postage, Sannas. oe 

Additions to the Non-Official Supplement 
to Bengal Medical Regulations. Part 1L—Ppice 
12 annas; packing and postage 2 annas, 

A Sketch of the 'Trirki language as spoken 
in Eastern Turkistan (Kashghar and Yarkand), 
wogether with a collection of Extracts, by R. B. Shaw, 
1B.0.s. Price, Re. 6; packing and postage, 6 
annas, mo 7 

Memorandum of Practice in the trialof 
Civil Suits. Issued by the High Court of Judi- 
eature at Fort William in Bengal, 1876. Prive, 4 
annas; postage, Lanna, 

Ditto ditto in Urdu, Price as above, 

Report on the Administration of the Khasi 
and Jaintin Hills, for i876-77. Price 8 ennas; 
packing and postage? 2 annas, 











Garo Hills District, for 1876-76, Price 8 annas 
packing and postage, 2 anna A 
Annual Administration Report of the 
Naga Hills Political Agency, for 1875-7. Price 
Bannan; packing and postag 
Selections from the Records of the Goy- 
ernment of India, Foreign Department, No. 126. 
Annual Administration Report of the Munipore 
Agency, for the year ending 30th June 1874-75. 
ice, dannas; packing and postage, 2 aanas. 
Civ. Accounr Copr— * ‘ 
Part I—Tnatructions to Officers generally in dealing 
with Troasurins. Price, 8 annas; packing am 


Procedure), bound in 
and postage, B annas, 














“ 


Price Rs. 3; packing and postage, ~ 


General Administration Report of the ” 







































































ISKURD AT PHWMA RINE SURVEY DEPARTMENT, CALOUTTS, 


BY ORDER OF THR GOVERNMENT OF INDIA, 
And sold at the Office of Superintendent of Government 
Priating, 8, Hastings Street, 
All Charts are corrcted up to the date of amo, 


INDIAN OCEAN. 
one No. of 


onart 
IL. “Indian Ocean, Curves of equal magnetic varia- 
tion. By R. C. Carrington, raa.s. Price, 
Annas 8. 
INDIA, WEST COAST. 





























'N. 15. Kurrachce to Vingorla. Compiled from the 
latest Government Surveys, by R, C. Cur- 
rington, F.n.As., 1876, Price, Re. 1-12. 
N. 16a. Vingorla to Cape Comorin, Compiled from 
latest Government Surveys, by R. C. 
Carrington, ¥.x.a.8., 18760. Price, Re. 1-12. 
WN. 25. Port of Salaya or Seraia. By Commander 
A. D. Taylor, 1.5. 1879. Price, Re. 1. 
N. 1217. Cuteh Mandvi. By ‘Commander A.D. aslo 
Lx., corrected to 1879. Price, Re. 
N. 27. Veriwal Ronds. By Lieutenants Constable 
and Stiffe, 1.x. 1853, corrected 0 1878, 
Price, Re. 1 
K. 67, Bombay Harbour, showing the outer fishing. 
stakes, by Commander A. D. Taylor, 1.¥., 
May 1877. Price, Annas 8. 
M. 9. Sketch of the Entrance to Rajpuri River. 
By Navigating Lieutenant W, P. Haynes, 
B.N., 1876. Price, Annas 8 
M1190, Ratnagiri, including Miryu and Kalbadavie 
. Bays, By Navigating “Licutenant F. W. 
Jarrad, wn. ¥.B.a.s., 1878. Price, Re. 1. 
M. 1291, Kundari Island to Chaul. By Navigating 
Tncutenant Jarrad, Bm, F.w.A.5., 
1879. P: ede 
‘M. 1232. Chau! and rance to Kundalika River. 
‘ By Navigating Lieutenant F. W. Jarrad, 
> BN., P.BA8., 1879. Sen Bed 
‘M. 1191. Rajapor Bay ‘and Vizindurg with aiijacent 
coast, By Navigating Llectenant Fe 
Jarrad, wN., Fuss, 1878. Price, He. 1. 
M. 1298, Joygud and Entrance to Shastri River. | By 
avigating Lieutenant F. W. Jarrad, wx., 
FR AS. 1879. Price, Ke. 1. 
M. 1984, Dabhol and Entrance to Washishti River. 
By Navigating Lieutenant F, W. Jarrad, 
BX. Fbea 8, 1870, Price, Re. 1. 
‘M. 43. Goa and Marmagao Roadsteads pes che 
mander A. D. Taylor, 1... 1877, 
Annas 12. 
Le 1176. Narakel Anchorage. Compiled from the 
Intest Government Surveys, 1878. Price, 
Annas 8. 
ZL 851. Quilon xonds. By Lieutenant A. D. Taylor, 
1.., 1868, Price, Annas 8. 
K 61. Lakadivh Grow ~Gherbanieni Reef, Chitlac 
‘and Kiltan Islands. By Lieutenants Selby 
z and Taylor, 1.¥., 1848." Price, Annas 12, 
53. 


Byramgore Reef or Chereapani, and An, 
Bank. By Lieutenants Selby and Taylor, 
Le, 1848, Price, Annas 8. 

J. GL. Kolachel Roadstend, ith plan of Enciam 

Rocks, Surveyed by M. Chapman, 1.x 

1875. Price, de. Ler. 


EAST COAST OF LNDIA, ee OF BENGAL, 
CEYLON, & 


N. bb. Comorin to Cosas inel 
Fant of Ceylon, Compiled trett, the the 
latest Government corey by RC. Onr- 

Fingtov, v.t.a.8., 1876, Price. Re. 1-12. 
M, 1218. Lowy Roadstead wad Harbour, ed 
‘M, Chapman, 1.¥., 1879, Price, Re. 1. 
G. 93. Anja w Jafnepatam, led from 
Intent Naa Surveys, 1878. 


8 a by 
+, Sota y M. Chapman, 
Surveyed by 


is Doan, 


Price, Ke. 
9. Poumben is, 
Let, 1878, 


- Chapman, 1.N., 1878. Priog, 
G. 1285, Mullaittivy or peso By 


. Annas 8. 








5 
Oifloe No, of Chart. 


@ 171. Approdahon $9, to Point ae Galle eee Gry. 
ap, Rylr a7 2 z Pris Re. ia 


eared | 
a, by 
Bay of ical “Pastore tied 
oat. the ated lovecat Surveys by 


R. C. Carrington, v.0.4.8., 1879, Friee, 
Coromandel Coasi Shoot No. 0:3, (rom batts 
16° to 10° 40 
Sheet No. 3, f= intinade” 8° wo 16° x, 
Shoot Nod. Tieutonant, MOA. Sweoy, 
aot No. de vutenant, M. 
F. Matra Roadstond. “Gatreyed : 
105. tras stend. Navi; 
Taentenaae FW. rad, bef Sane 
1876. Pric 
F. 72. 0: Cot Narapar Point, to: Palyr 
Point, ane to the Latest determinations 
of the G. T. 8, and observations by Con, 
mander "D."Paylor, 1%. Compiled 
C. Carrington, P.2,4,8, correc! 
Pe er » ted to 1873, 
N.  Coconada to Bassein River, Com) 75 from 
‘the latest Govern “Surrey Be EES C. 


Carrington, ¥.B.A.8.5 1! 
B. }. Coringa or Cu by» oma the nd 
‘Navigning 


bay 
thern Godavery Mouths. By 
Lieutenant G. be BN., 187), 


F. 108a, 


FB. 1082, 


FP. 104 
PF. 104. 


i waits, Re, 1-8, he 
. . se Point Anchorage. By Ni 
Lieutenant G. C. Hammond sane 
Prive, He. 1. 
E. 117. Hooght —Lnnft Point to - Anchoring 


Creek, showing: the Sames ang Mary 
By xem tate Ea 
BR. 115. False’ point to Mullah Ri River, “Showing ia 
{teat “Goverment Survey Come 

by R. ington, F.8.4.8., corrected to 


R. U6a. Ri Chittagong Const Com. 
est Government Survess, 


D. Chittagong or Kornafuli River. Surveyed ered ty 
Lieutenant G. C. Hammond, ax, 187 
Prive, Be. 1. 
COAST OF BURMA, &e. 

N. 16d. Dassein River to Pulo Penang including t 

and Nicobar Islands, Compe 
jhou the lntedt Geese Surveys, by 
HO. Carrington, waas, 1870. Fries 
a, 1 


c. Convene Pps Mca ir including 
Surveys, Pec cur 

r sacs, ge Ca and Te ere. Price 7 

ha epee Riser tap onadecans 


Charts. 
ferrin 













Oitlea No, ot of Chart, ‘ 
East: Const.—Puket or Tonkab 
sl Sl ry emer 
H Fn th 1876. “Price, Re. Le 
8 Gur went Ban Hilly Os to La. 
4 it Coast ry * 
nyt % veyed by Cain A.J. 
Totton Siamese Navy, 1: Price, 


Ro 
ara att, ‘West Const, Lacon Bight to 
ang P’ra. Surveyed by Captain 
fru, Sinmese Nevy, 1872. 
Price, Re. 


Vay. Surveyed by Captain A. J, Lof. 
‘tus, Sismose Navy,1872. Price, Annas 


8." 

Bin; eaten < iat Hesbons: 
i iaptain us, Siamese 
Navy. 1872, Price, B 


SAILING TREEHOSR: ke. 
Thess Sailin; iting Directory, Part 1, India, Africa, 


America, with Charte. By Commander 
Dim lor, L.X., ¥.2.0.8. Super-royal 8vo., cloth, 
iiiared’ ‘Prion He, 16; puching and postege, 
Be, 1-12. 
Return of Wrecks and Casualties in Indian 
‘Waters for the year 1877, together with Chart 
showing the positions in which they oceurred. 
Prey by R. 0. eaeaten FRAB, PeibSiki, 
Regi: stear of Wrecks, Price, Rs. 2. 
Ditto o ditto for 1878. Price, Rs, 2. 


Ditto ditto for 1879. Price, Rs. 2. 
List of be rae and Light-vessels in 
» British India (Suez to Sa 


pore), corrected from 
areal urge By . Carrington, F.2...s., 
($80. Price, Re. 1. 

Spheroidal Tables, for every ten minutes 
of the quadrant, showing the length in fect of @ 
degree, minute, and second of latitude and longitude ; 
the coreaponding tumber of statute miles in each 

of | ; the number of minutes of lati- 

‘eevee eaaes = sila of lnicud sta the 

under eae! jel of latitude; and the 

ding to each nautie mile. Compression yj. 

RC, br eed PR-A.8., 1877. 
French 


he. U77. 
BLe. 1179, 


he Te 


Die. 178. 












Price, Re. 1. 
adopted on 


Ge 
ma maps and in sailing directions. 
By RB. 0, I) BRAS, Survey of 


Tue 1si0e Price, Annas 12. 
Pata of Chart: Maps, Plans, fe. + is 
Wy € Carton, lari Survey af inde 130 


it igi NOTICES. 
1s annae & each :— ; 


1 Rangoon River. 






By Navigating Lieutenant F. W. 
ay lettads ay 1870. 


ae Cancelled ; super- 













No... 

14, Red Sea. By "Hydrographic Office, Admiralty, 
London, 1878, 

5. South Indian Ocean; Seychelle, Farquhar Tslands, 
and Madagascar. Ey Corsmaasdor W. J, L. Wine 
ton, n.x., H. M.'s Ships Shearwater aud Fawn, 
1876-78. 

16. Torres Strait and New alias South-East Coast. 
By Officers of H. M.'s Ships employed on the 
‘Australian Station, 1678, 

17. India, West Coast, Ratnagiri Rajapur Bay, and 
Vizindurg. By Navigating Lieutenant B. W. 
Jarrad, 2.N., ¥.R.4 8. 1878, 

18. Coast of Siam, including Junkseylon and adjacent 
Islands. Commander 4. D; Baylor, and 
A. deRichelieu, Siamese Navy, 1879. 

19. Africa, East Coast, Pemba Island and adjacent 
coast. By Commander W..J. I. Wharton, Rts, 
H. M.'s Surveying Vessel Fawn, 1878, 

West Coast, the const from Kundari Island 
to Choul, and the harbours of Dabhol and Jaygad. 
By Navigating Lieutenant F. W. Jarrad, 2.n., 
P.R.AS., 1880. 

21, Arabian’ Const, Ras Matbakh. By Hydrographic 
Office, Admiralty, London, 1830. 


NOTICES TO MARINERS, 
Notices to Mariners issued during the year 


1875. Prive. one anna each :— 
Fixed Light on Green Island, Hong-Kong, China. 
2. Malwan Rock, Malwan. 
Fixed white light at Dwarka, Kattywar. 
Tivo Island, and Devil's Point, 





20. Inc 











Rangoon, 
ay Revolving Light near Acheen Head, Mala¢oa 
trai 

(2) Ausiliary Light to above. . 

Notices to Mariners issued during the year 

1876, Price, one anna each — 

No. 1, Temporary discontinuance of Hope Island Light 
during repairs to ht-house column, Coro- 
mande] Coa: 

2 Exhibition of Hope Island Light, Coromandel 

‘oast. 
» 8 Prohibited anchorage near the British Indian 
Sub-marine Telegraph Cable, Madras. 
4 (1) Pulo Brusse “auxiliary Light, Malacca 


2) Yrland between Pulo Nias and Sumatra, 
5, Vessels trading to Reunion, Indian Ocean. 
G. Replacement of the Buoy on the western edge 
of Dolphin Shoal, Chittagong Coast, 
7. China Bakeer Light, Martaban Gulf. 
(9) Toksaded exhibition of Light on the Oyster 


: jaa white Light and Verawal, 
uoyage of Kyouk Phyou, British Burma. 
16. Beat ieee Light at Bet or Beyt (Gulf or 


» DL, Fixed ‘rhaie aTight at Porbandar, Katt; 
y 12. (1) Dipicemare of the Buoy in N. 


(2) Bee 













el Roda- 
marking the smooth-water anchorage 
se te couthwand. of Alipeo (Anlapolay), 
18. () atendod “Light on Pulo Pisang, Malacea 
trait 
(2) ouekes reef in Siberoot Strait, Sumatra, 
rst Const. 


td Dovaul of wane. mawad. ak iphe, UE the 
= ater, Colombo, Ceylon. 

16, Period of exibition of too, flay gti aaeeage 

© South-west monsoon, from Eastorn 

Chal Li 


roe reg: at the entrance to 
ia Rock coer hel ak ok Sule Dram, 
17. pane Beacon on two-£athom patch "it Battioafon 


‘lon. 
— yagi 



























\* The following Notices ‘to: Mariners Were N a 


b 


issued ating the year 18iTe Pre, 


cach 
No. "I. Alteration in Manora Poidt Hight, Kurtatfie 
» 2 Dangers at Goa and Marmagao Heedsiaeds: 
1 §B. Existence of rocky patehe 
@. Pooree Port limits, Uris: 
8. Bstaison of the Hiajamsi Mouib of the River 


6. Red Taghits at Port Victoria, Mahe, Seychelles. 

7. Light at Port Borberah, Guif of Aden, 

8. Hock off Hingie Island, Bassein River. 

9. Rock off Pegu Coast. 

10, Cora) Patch near Sultan Shoal, Singapore Strait. 

11. “ntermediato” Light-ship, entrance to River 
eahpeg 

12. Position of Cochin Light-hous 

sted Position of Rale 


Buoy marking Gind 
15. Alteration in Manora Point Light, 
and discovery of a bank neat Towak Island, 
" 


and additional 


rocks in Forrest Strait, Mergui 
a Richelicu Rock off Kopah 


17. Alteration i in position of “ Intermediate’ Light- 
ip, entrance to Kiver Hooghly, 

18. Destruction of the Krishnn Shoal Light-house. 

19. Correct position of Santipilly Light-house. 

20. Anchorage Buoys in Madras Roadstead, 

21. Li i-veesek near Krishna Shoal, Burma. 

22, Additional information, Krishna Sho: 

vessel and Light at Pooree. 

23. Alteration of position of Chittagong Lights. 

24. Night Signals shown by british: Pilot Vessels 
the English Channel. 


Notices to Mariners issued during the year 
1878. Price, one anna each :— 

No. 1. Position of Middle G: id, Bombe 

4% Erpor in position of Krishnun Shoal 

1B. New Lights in Sunda Strait, &c. 

4 maceel position of Krishna Shoal Light 


Light- 


iight-vessel, 


5 sabiarstion of colour of Chittagong beacons, and 
intended alteration in Dolphin Hock Light, 


{ 7. Kintown Light-vensel. se-Kiang. 
aS Burgoss Rock off Hingio Island, Basscin River, 
jurma. 

irway Buoy at Falso Point, Orissa. 

Intended Light and Fog Signal on Little 
Basses Rocks, Ceylon. 


an % 


ate 


© A® Tntesilled alteration in Great Basses Rocks 


Pg 


4 





Fog Signal. 
v» Corrected postions of Zebeyir, Idands, Jebel 
Se Zakur, and the Hanish Islands, Red Sea. 
»» EB Pog Signals and distinguishing marks for Light. 
s, River Hooghly. 


6 18. Eahibtion ‘of Light on Little Basses Rocks, 


Goyl: 

ve 14 Boacou on Chou! Kadu Rock Bombay. 

t¢ Ab Shou! near Tumb Island (Jazirat ‘Tanb), Persian 
3 

+» 16, Light at Battioaloa, Ceylon. 

» fe Up coon Light-vessel, onteance to river 


my l8. Red ag North Groin of Harbour Works, 
» 0 Propet Shoal, N. N. E of Bahrein, Persian 


of color of light at Strait, 
saath ste tn Dyed 
ge 2b. Additional ‘the reported 
Sax. Shoal, 2. of Batata. 
PFs i eee eastward of Harbour Works, 
“yh nd Shoal, North, West of hades Island. 
tion of blue lights and Maroons: 
ic 
Hujlors 
Neal 













4. Mangalore, on the Mi 
6. Fixed Light at Koji (Nowa sass 
7. Fixed Light at the entrance fy 
the Gulf of Cuteb. 
8. Fixed Light ut Goapnatil Po vie the Gai ot 
9. Wreck marking vessels,” 
10, ‘The alteration in the position simp . 
11. Shoal Coral Ground in Strait 
12. Delagoa Bay. | Romoval of 
"esse 
13, (i) Alterntion i in position of | Beacons and Lead: 
ing TLights_—"Bumnett River Entrance, ad 
River— ceo Sale 
(3) Rerolvieg Di ight on Low ‘HE Bay, 
if 
River Entrance—+Cook Darbour. 
14. Sunken dangers between Alguada Reef and Dis. 
1. Flasking white Light on ayer Point~Zeu 
jan 
South Const—Gulf ot St, Vincent, 
pited Anchorage near ‘Telegraph Cable, 


ftingof the entrances: to 
of Cutch. 
Cambay. 
Pooree Port Light. 
. 5 
in bad weather. en 
(2) ised Li agit on rue Islpt—Pioncer 
(4) Leading Lights at Ooo Town— 
mond I Bay of Bengal. 
16, Dangerous Rocks, N..N. MA a E. of the 
southernmost of the § Telands—And 
Port Phillip. 


ig Lij 
18. Longitude of the. Tae 
Suugor Light-hou 
19, (1) Discont 
Point— 

(2) Shoal in the Enirw 

(3) Fixed Light 
20. (1) Bhual gos reste 

Coast af 


22, (1) Alterations in ij 
(2) Hasboeaght at St Pi 
23, Buoys off 


ae \ gucoicing andepostag 
sacs | ge 


ie entrance to the 


5. ames sition,and visibility of the 

Light at nea m Fort Canning, aes 
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PART II. 
Bdbhertisements. 


PUBLIO WORKS DEPARTMENT, BENGAL, 


DISTRICT ROAD FUND, 
Nortrication No. 168, 
The 20th September 1880, 


‘Unver section 89 of Act X (B.C.) of 1871, the following annual accounts and reports of 
he district road committees of Dinagepore, Rajshabye, Rungpore, Bogra, Pubna, Darjeeling, 
and Julpigoree, on works carried out and in progress during the past cess year 1878-29, 
together with the remarks of the Commissioner of the Rajshabye and Cooch Behar Division, 
ate published for general information. 
T. H. Wickes, 
Aust, Seey, to the Govt. of Bengal, 


in the P. W. Dept. 


No.'1254, dated Dinagepore, the Ist Decomber 1879. 


Committee, Dinagepore, 
‘To—The Commissioner of the Rajshahye and Cooch Behar Division. 
T nave the honor to send the road report of this district for 1878-79. The preliminary 
report was sent on the 28th June last. 
2. The principal event of the year has been a change of Engineer * z eo * 
* * * 


6. Vanziulicom resighed his appointment, and made over charge on 16th April to 

i nt ineer, Public Works Department, whose serviees the Govern- 
the Committee temporarily till they could get a new Engineer, 

a Committee advertised for candidates, and at their meeting of 16th May 1879, 

inted as Engineer on a of Rs, 400 a month, with a biennial increase of Rs, 50 up to 

the limit of Rs, 600, Baboo Ram Nath Bhuttacharjya ¢ Engineer of Manbhoom, 





rho is an Overseer of the Pablio Works Department.” The Government sanctioned the — 


*Ppointment on probation, granting him powers of an overseer. He joined his appointment 
the Ist September 1878. 3 
‘Thus for ght monthe, * gt Pe tale i 
i ear, the post of Engineer in the district was in abeyance, 
the late Engineer, the brick contracts for metalling the 
ised state, and it is to be feared that the Com- 
on this account. Two contractors had been paid for bricks 
" 0 up there was found to be a great deficiency in * 
aie ek hovegat toa shacaes stan sh 
rought ges ins’ 
Rano 1879 gota deoree tor the full 
Be. 1,985-9-0 in exeoution, partly 


» 


Gone, partly by the proceeds 


From—E. @: Giazinz, Foq., Magistrate and Chairman of the District Road Céée.. 


. 
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11, The claim against the second contractorsis for the large sum of Rs. 6,701, The % 
case is still sud judice. The contractor has.some other kilns, from which we shall ly 
recover something, and has also. some property. Efforts will be directed to the 
decrees alive and to realise as much on them as possible, so as to reduce the loss to the 


mittee as far as practicable. 
12. I have detailed somewhat fully these circumstances connected with the change of 


Engineers as it is a necessary ptt of the record of the year, and it serves to explain the back. 
ward state of metalling on the Rungpore road. * * * 

13. The annual accounts were put before the Committee at the meeting of the 6th 
November, and three members were appointed to audit them together with the Vice-Chairman, 
This sub-committee passed the accounts as correct under date the 1¢th idem, and they were 
finally passed by the Committee at their meeting of this day. 

4. The year commenced with a balance of Rs. 44,870. The receipts were Rs. 88,045 
and the expenditure was Rs. 72,973, leaving a balance at the close of the year of Rs. 59,943, 
Of this sum Rs, 45,858 consists of cash in hand and Rs. 14,084 has been paid as advance 
for material at site, but not yet settled for. 

15, ‘The receipts consist of — 




























Rs. 
Cesses oa ve see see we | 76,094 
Second moiety of Government grant for metalling the Rungpore 
road oo a oo oo «10,000 
Sundries 8 te we a sr 11,0506 


16. The road cess collections have been good, showing 96 per cent. of the total demand, 
We have got in Rs. 6,430 im excess of our current demand, of which amount Re, 1,875 is 
advance payment and Rs. 4,55 is in reduction of the arrears. The district arrear stands 


now at Rs. 3,707 only, 
17. The expenditure of Rs. 72,978 is thus divided— 








Re, 

General management Aes ase ese 5,775 

Working establishment we oe oe 14,350 

Tools and plant ee ee _ ve 06 
sOriginal works aoe <A Rs. 28,888 
Repair a td ni vey 27,264 

— 50,652 

Total =... 72,978 


18, The charges for pesere} management show an inorease over last » On account 
of the entry under the head of “Contingencies,” of the losses incurred, as far as at present 
ascertained, through the brick contractors of the Rupgpore road, The amounts thus entered 
are, severally, Rs. 1,974 on account of the first contractor, against whom a decree has been 
* obtained, and Rs, 459, charges incurred in the euit etill pendi jnst the second contractor. 
19. The working establishinent shows a great saving, having been reduced from 
Rs. 25,705 in the previous year to Rs. 14,350. We have saved 44°months of the Engineer's 
salary during the time that Mr. Middleton, Assistant Engineer, held charge, ae the Goveri- 
ment has consented to give us his services without charges.and wo have also materially 
reduced the subordinate establishment in order to keep within the of 25. per 
cent. ob opr income, The percentage of the establishment on the real eof the 
year, to wit Rs. 86,994, is 165, but in future years we cannot calculate on a larger 
income than-the current cves demand, which is Rs, 70,000, and our establibment has been 
organised regen iH es 
20, The expenditure on work was Rs. 50,652 only, The falling off from our 

fy under the ead of “bridges and metailing work om the road.” 
principal work done has been under the heads earth: ridgi metal 
Ting on the Rungpore rond, bamboo bridging on the Akhanagore to Ob m Teo 

on the e = 
Ea f 























Se to Hemtabad, and Peerganj to Royganj roads, and jun, 
‘The expenditure under the tolenag hhends is is fe 
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Tangle-cutting, 38 miles. 
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fi During the forthcoming year we hope to We able to utilise almost all our available 


income leave a moderate balance only, as we shall make ss much progress as possible in 
the-metalling of the Rungpore road; and we have three large bridge estimates to work on 
which have been very expeditiously passed by the new Superintendent of works since the 
‘ buaget ‘was passed, and for which the Committee, at their meeting of the 6th November 1879, 
made provision. 

28, ‘The following is an account of the work done on the different roads :— 


s J OrtowaL Wonks, 


No.1, Dinagepore to Parbateepore (Moorshedabad road), 50 mites—The allotment under 
the head of “ Original works” was Rs, 3,540 on this road, but the actual expenditure was 
Rs, 2,481-11-11 in earthwork, bridges, culverts, jangle-cutting, and tree plantation, The 
work done consisted of earthwork 639,520 cubic feet, and 279 cubic feet of brick masonry, and 
one mile jungle-cutting. 

It is intended to build a few small culverts on this road, the estimates for which Have 
beon paseed, 



















Kreains. 


The total allotment for repairs, including maintenance repairs to bridges and inspection 
pangalows, was Rs. 1,610, against which Rs. 1,181-18-0 were actually spent. Rs. 986 were 
spent in maintaining the kuteha parts and Rs. 89-12-0 iv the metalled-bits of the road within 
the municipality. The pucea bridges and culverts were repaired at a cost of Rs. 76, and 
Rs, 80-4-0 were spent in paying a chowkeedar for the inspection bungalow at Luskerhaut for 
1} months. 

Onrorwat Works. 


No.2, Dinagepore to Atwaree (Darjeeling road), 58 miles.—A sum of Rs, 491 has been 
psid for three culverts of 4’ span each, constructed in the year previous to the one under report. 

A sum of Rs, 1,000 bas been provided for clearing jungle during the current year, and 
it is intended to remove the jungle for a space of about 100 fect on each side of the road at 
those spots where there is most danger from tigers, 


Beratns. 


‘The allotment for repairs on this road was Rs. 2,300, of which Rs, 1,790-5-9 were 
actually spent. Rs, 597 were spent in maintaining the kutcha parts and Rs, 552-6-6 the 
parts within the municipal limits of Dinagepore, Ten miles of jungle were cloared at 
acost of Rs. 890, and 20,000 cubic feet of earthwork was done to the road surface at a cost 
of Re, 50, Re, 200-153 were spent in repairing the inspection bungalow at Beerganj, 
including the pay of a chowkeedar for 6} months, and a charge incurred in removing the 
old doors and windows from the abandoned Prannagore and Rubea bungalows to Beerganj. 


Oxrarvat Works. 


No. 8, Dinagepore to Kholahattee (Rungpore road), 24 miles—The most important work 
in progress during the year was on the Rungpore road, for which there was an allotment of 
Rs, 39,340 in the budget, bub’the actual expenditure was Rs, 13,959-3-4 only, viz.— 








Re. A. P. 
On metalling re of it 10,0921 9 
On brides oun see 2,123 6 4 
On work ase ue 403 63 
On oulverts ais, 2 8825 0 
On sertng oo 196 6 0 
On tree plantation in 22180 
On inspection buts Fy ase 4000 









i report of work done on this road is annexed to this report. 
tatuanagt tmeapatenttors, as.already detailed, bas put us back materially in our work 
the road, 


It is intended to. do the following works on this road during the current cess year :— 


Petes be masonry culyerts of 2.spans of 12’ each, as well asa few small culverts 


of 4° span, 
To neta 6 miles length of road, a 
‘To manuiaevare about 20 lakhs of bricks for metalling. 
i Satie Repars, 
ji this road Rs, 2,000, against which Rs. 2,050-1-9 
=F speak Fo ig hl ay Or ete 
1 mee gee in maintaining the moetalled and unmetalled 


, tem, bri and Rs, 313.6-0 in repair- 
La an the timber platform of which was replaced by a 


.—The allotment for this road was 


in executing 195,800 cubic feet of 
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earthwork, It is intended to replace the wooden bridge over the Itchamattee on the 20th 
mile by a timber-topped bridge on masonry abutments, The money was provided for this 
work during the year under report. Tod estimate has now been sanctioned, and the work will 
be taken up this year. 
Reparrs. * 

The allotment for repairs on this road was Rs. 1,694, and the actual expenditure 
Rs. 670-0-3. In maintaining the whole road Rs, 286-18-6 were spent, and Re, 383-2-9 were 
spent in repairing pucea bridges and culverts, The road is an important railway feeder 
“connecting with stations Berhampore and Hillee, 


Ontarar Wonks, 

No. 5, Dinagepore to Ajlabad (Purneak road), 40 miles.—Allotment Rs. 1,080, expendi. 
ture Rs, 495-2-9. A quantity of 36,694 cubic feet earthwork and 27,845 superficial feet of 
turfing and one masoury culvert of 4‘ span were executed, 

It is intended to build a 4’ span culvert and execute certain earthwork On those miles 
that are very hollow in the centre, s 

Repairs. ‘ 

The allotment for repairs on this rond was Rs. 2,110, against which Rs, 2,218-12-3 were 
actually spent. Rs. 784-2-3 and Rs. 593-113 were respectively spent in keeping up, the 
talled and unmetalled portions, Rs. 771-15-9 in repairing temporary b/ yes, and Rs."50 
clearing jungle for 5 miles, and 40,700 cubic feet of earthwork were executed at a cost of 
Rs. 111-12-0, and Rs. 102-3-0 in repairing and paying a chowkidar for the infpection 
bungalow at Bindole, This road is not much used for cart traffic, 
























Ontcinat Works, 

No. 6, Dinogepore to Doulutpore (Maldakh road), 36 miles.—The allotment on this road 
was Rs. 2,(193, and the actual expenditure Rs. 798-13-6, The progress made was the execu- 
tion of 245,366 cubic feet of earthwork in raising the road. 

It is intended to construct a few small culverts of 4” span each. 

Reais, 


The allotment for repairs on this road was Rs. 2,158, against which Rs, 1,577-5-8 were 
actually spent, 
on Rs. 151-8-6 and Rs. 706-5-0 were spent in maintaining the kutcha and pueca portions 
of the road respectively. With the latter expenditure a part of the road lying within the 
municipal limits has been thoroughly repaired with a cost of new metal. Re. 496-13-2 were 

mt in repairing temporary bridges and Rs. 222-11-0 in repairing and payiug for the chow- 
Kidars of the inspection bungalows at Doalutpure and Shehoil. . 
Onterat Wonks. 

No. 7, Dinagepore to Gungarampore, 18 miles.—The allotment for this road under the 
head of earthwork was Hs. 105, and the actual expenditure Rs. 5,105, Re. 5,000 bave beea 
contributed towards the Dinagepore drainage scheme under Government sanction, and 
42,000 cubic fect of earthwork have been executed on the road. 

No provision has been made for original works on this road during the year, but the 
wooden bridges will be replaced by brick ss oo a8 soon as possible, 

Rerarus. 

‘The total allotment for repairs on this road was Rs. 895 and the actual expenditure 
Rs. 734-9-6. Rs. 185 and Rs, 118-1-€ were spent in keeping up the kuteha and puovs 
portions respectively, Rs, 431-8-0 were spent in repairing the masonry and timber bridges. 

Ontarvan Works, 

No. 8, Beerganj towards Durwanee (through Khansama), 12 miles—None, 

Reratns. = ’ 

The total allotment for repairs on this rond was Rs. 1,000, and actual expenditure 
Re. 863-1448. ‘The surface repairs of the road cost Re. 79-8-0, and the temporary bridges 
Rs, 107, and Rs, 677-6-8 were spent in executing 283,383 oubic fect of 

‘The road is a railway feeder, leading to the Durwanee station. The | 
in the Rungpore district. . 
























Ontonsa1 Works, 
© No.9, Phoolbaree to bit ce depp allan oe 
d the actual expenditure was Rs. 1,) in executing 

oo ‘Thip: presk Yorn without sanction by the late En) 

asa railway feeder to connect Sumjhea with Phoolbareo 

place is sufficiently served by road No. 4, and very heavy 

in bridging and earthwork, it has been decided not to do 

for the present. The two miles Phooll 

will be Fept in a state of repair, 


ney Ee, 










feeder roads running into Rungpore district, It has not been found that they are of any 
pian and they have been put. aside until more important work is done. One 
mile of road No, 11, connecting Berhampore with the railway station of that name, will be 
kept in repair as needed, 


Onretwat Works. 
No. 12, Gungarampore to Pateeram road, 18 miles—None. 


Rerarns. 
‘The total allotment for this road wag Rs. 500 and theexpenditure Rs. 329-6-0. Rs, 98-9-0 


were spent in repairing the road, Rs. 156-10 0 in temporary bridges, and Rs. 79-2-0 in exeeut- 
ing $1,618 cubic fuet of earthwork, ey aes 


OrraryaL Works. 
No. 18, Pateeram to Hillee road, \7 mites.—None. 


Repairs. = 
‘The allotment for*this road was Rs. 1,000, and the total expenditure Rs, 997-1-3. 
Rs. 917-1-3 were spent in executing $18,529 cubic feel of earthwork and Rs. 80 in clearing 
foar miles of jungle, 
This is a feeder road, and will have to be bridged when we have finished some of our 
other work, At present it.can only be used in the dry season. 























i OntorxaL Works. 
No, 14, Ghoraghat to Hillee road, 18 miles.—None, 


Repais, 
The allotment for repairs on the road was Rs. 1,000, and the actual expenditure 
Rs, 650-11-0. Rs, 204 were spent in maintaining the road, and 46,630 cubic feet of earth- 


work were executed at a cost of Ks. 116-11-0, ‘Dhe temporary bridges were also repaired at a 
cost of Re, 860. 


The road is not of much importance, and expenditure on it will be curtailed. 
The last one or two miles of roads Nos, 4, 13, and 14, all approaching the railway station 
Hillee, are im the Bogra district. 
Onicinat Works. 
No. 18, Neetpore to Skatahar road, 48 mites.—Noue. . 


Reparns. 


Tne total allotment for this road was Rs, 1,000, and the expenditure Rs, 999-15-9. The 
psintenance of the road cost Rs, 242, 252,721 cubic feet of earthwork, Rs. 607-15-9 and 
fur miles of jungle-cutting Rs. 60. 
Omeinat Works. 
No. 16, Peerganj to Raneesankvil road,7 miles.—None. 


Rerains. 
‘The total allotment for this road was Rs. 200 and the expenditure Rs. 213-8-0. Rs,110 
ind Rs. 103-8-0. were respectively spent in maintenance and repairs to bamboo bridges, 


Onierar Works, 
No. 11, Dinagepore to Hemtabad road, 29 miles.—None. 


Repairs. 
total allotment for this road was Rs. 1,000 and the outlay Rs. 1,447-8.0. 
12.0 were spent in maintenance, Rs, 1,056-13-0 in constructing new and repairing 
4 nmaboo bdgees and ee exeouting earthwork. 

This road connects two thanas, Hemtabad and Kalyagunge, with head-quarters.” It 
fis Une west across the drainage, aud this accounts for the heavy expense of bridging on it. 
The Kngineer Proposes to make a trial of large earthenware drain pipes in place of the 

jul bamboo oulverts, ‘This road and: road No. 18 in one mile, of which there are five 
aloo brides, will givaia good opportunity for tive experiment. 
Wied te Owernat Works. 

No AS, Kiahengon} road, 4k miler,—Nono. » 
ry ee ie a | Repairs. é 
Ho road was Rs, 1,080, and the total expenditure Rs, 983-3-6. 
in maintenance, Rs. 890 in temporary bridges, and Rs, 7810.6 
low at. : 


fait, Wioh is hold at thesdistanoe of 87 miles from 
out in ly good order, and as the fair is held in 
0 sore ;. but there serenity pulls 
e sabatantial by a gurvey ol 
n sehen namerous bamboo 















‘ag soon as possible 





bridges; "tnd Re, $2-8-0 in exeouting 18,628 
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. t A Oxrcarvat Wonks, i 
No. 19, Dinagepore to Pateeram road, 28 miles—The allotment for this road wag 
Rs, 600, and the nctual expenditure Rs. 514-126. Two masonry culverts of 4” span each 
have been constructed, 


Repatgs, 


The allotment for repairs on this road was Rs. 500, and the total expenditare Rs, 392. 
Rs. 312 and Rs. 80 were respectively spent in maintenance and repairs to bamboo 


diem OrrorsaL Works. 
No. 20,-Pateeram to Mahadelpore road, $1 miles—None. 


Rerarrs, 


The tctal allotment for this road was Rs. 1,000, and the outlay Rs, 978, 
Rs. 888 were spent in temporary bridges and Ks. 90 in clearing three miles of jungle. 


Onicinat Works. . 
No. 21, Bogra road to Ghoraghat road, 24 miles—None. 
Repairs, 


The allotment for repairs on this road was Rs. 1,000, and the expenditure Re. 862-4-0, 

Rs. 189 were spent in maintenance, Rs. 613-40 in the construction and repair of bamboo 
bridges, and Rs. 60 in clearing six miles of jungle. : 

Ontormar Works. 

No, 22, Beerganj to Peerganj road, 18 miles.—None. 

Rerars, 

The total allotment for repairs was Rs. 1,000 and the outlay Rs, 627-5-0. Rs. 243 were 
spent in maintenance, Rs, 159-8-0 renewing and repairing bamboo bridges, and Rs, 224-13-0 
for executing 59,934 cubic feet of earthwork. 

Onsainat Works, 

No, 25, Thakoorgaon to Peerganj road, 16 miles.—None. 

Repairs. 

The allotment for repairs on this road was Re. 1,000 and the outlay Rs. 589-7.0, 

Rs, 211 were spent in maintenance, Rs, 62-8-0 in repairing temporary bridges, and 
Rs, 315-15-0 in executing 116,428 cubic feet of earthwork, 

Onictnan Works. 

No. 24, Peerganj to Royganj road, 26 miles—None. 

Reratns. 

The allotment on this road for repairs was Re. 1,000, and the total expenditure 
Rs, 1,079-11-3, Rs, 90-10-0 were spent in maintenance, Re, 36 in temporary ne Noy and 
Rs, 958-1-5 in executing 875,274 cubic feet of earthwork, 

Ontainat Works. 
No. 25, Tariya to Raneesunkoil road, 32 miles.—None. 
Reratns. 
Total allotment for repairs on this road was Res. 1,110, and the expenditure Re, 704-0-1. 
Rs. 446-3-1 were spent in maintenance, Rs. 112-8-0 in temporary bridges, Rs. 3612-3 in 
. executing 14,712 cubie feet of earthwork, and Rs, 108-8-9 in repairing the inspection bungalow 
at Raneesunkoil. 



























Ontarwan Wonxs, 
No. 26, Raneesunkoil to Royganj, 24 miles,—None, 
Rerars. ” 
‘The total allotment on this road was Rs. 1,080 for repairs, and the actual 
was Rs, 946-2-6, . 
_ Rs, 225-12-0 were spent in maintenance, Rs. 196-4-0 in temporary: 
in executing 179,827 cubic feet of earthwork, and Rs, 68-8-0 in 
bungalow at Royganj. 


expenditure 


Oxtowssr Works, 
No. 27, Royganj to Kanlabaree road, 25 mites.—None, 
* Revains. 
The total allotment for repairs on this rond was 
Rs. 525. 5 pus: 
Rs. 150 were spent in maintenance, Rs. 
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Rerarrs, : } 
‘The total allotment for repairs on this road was Rs. 1,383, and the total expenditure 
Rs, 1,161-8-3, i 
Rs. 454-0-9 were spent in renewing temporary bridges, Rs. 67-11-6 in executing 21,991 
cubic feet of earthwork, aud Rs, 249-12-0 in maintail the inspection bungalow at Door- 
gapore. 





Orrainar, Works. 
No, 29, Akhanagore to Maldah road, Jamoir, near Tamboolee, 11 miles—None. 
Rerains. 


The allotment for repairs on this road was Rs. 1,000, and the total. expenditure 
Rs, 604-4-0. 


Rs. 95-12-0 were spent in maintaining the road, Rs, 463-8-0 in renewing the temporary 
bridges, and Rs. 45 in executing 15,000 cubic feet of earthwork, 
» Onrarnar Works, 
No. 80, Gungarampore to Tamboolee road, 7 miles,—None. 
Repares, 
The total allotment on this read was Rs. 140 for repairs and the outlay Rs, 140, 
The whole road was maintained with this sum. 
* Oxtatvat Works. 
* No, 81, Gungarampore to Bhatkara road, 19 miles.—None. 
Repairs, 


The total allotment for repairs on this road was Rs, 1,000, and the total expenditure 
Rs. 890. 


The whole of this amount was spent in the reconstruction of temporary bridges. 
No. 82, Bhathara to Patneetotlah road, 14 mites,—Nothing spent. 
No, 38, Oomamoheshpore to Patnectollah road, 7 miles,—Nothing spent, 
Ortorwat Worss, 
No, 34, Nawatganj to Bhadoorya road, 10 miles.—None, 
Repairs. 
The total allotment for repairs on this road was Rs. 200, and the whole of this amount 
was spent in the reconstruction of temporary bridges, 
Oureuwat, Works. 
No. 35, Baloorghat to Nischintapore or Bhatkara, 14 miles.—None. 
Repairs, 


The allotment for repairs on this road was Rs, 1,000, and the total expenditure 
Rs. 496-50. 

Rs, 210 wore spent in maintenance, Rs. 242-5-0 in the construction of temporary bridges, 
and Rs. 44 in clearing jangle for four miles. 

No. 38, Baloorghat to Luskerhat road, 12 miles,—Nothing spent. 

No, 31, Baloorghat to Palsha road, 17 miles.—Nothing spent. 
















. Onicinat Works. 
No. 88, Patneetollah towards Dum-Dum road, 18 miles.—None. 
i ¥ Kevan, 

_ ‘The allotment on this rond was Rs. 1,000, out of which only Rs, 136.3-6 were spent 
in exeenting 53,375 cubic fect of earthwork, which.cost Re, 106-12-0, and in clearing 14 miles 
of jungle at a cost Rs, 29-7-6, P 

No. 89, Baloorghat to Pharseepara road, 6 miles.—Nothing spent. 

Onicinat Works. 
No. 40, Baloorghat to Hillee road, 18 miles,—None. 
! hi hai. Rerans, 


wie ae yet for repairs on this road was Rs. 1,000, and the total expenditure 


whole of this amount was spent in maintaining the road, 
— Onrorwax, Works. 
rain #0 Phoolbaree road, 18 miles,—Tho allotment for this road was 
expenditure was Rs. 980-10-9 in executing 392,294 cubic feot of earth- 

road on which no further money will be spent at present, 

Rerars, 
___ None. 

or Kasdahoghat, 10 miles,—Nothing spent. 


for this work was Rs. 800 and tho 
of timber and lime. 
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24, Pillage Roads.—Rs. 2,000 wore allotted under this head in the budget, and Re, 200 
only have been spent. I made a grant of this eum to Royganj, where the residents i: 
their roads at a cost of Rs. 400, The work was undertaken by one of the principal rasidents, 
1 very much that I haye not been able to spend, more on this.class of roads. Efforts 
have been made hitherto without success, People suggest roads they, want made or repaired, 
but they will not undertake the work, and the road cess committee cannot do it with their 
establishment, For the present year we have allotted Rs. 5,000, and I shall try and make 
use of the services of the police officers in getting village roads repaired and. s1 bridges 
ut up under their supervision, and with Mr. Wileox, District Superintendent of Polico, ag 

Fice-Chaitman, T hope to be able to shew more satisfactory results this year, 

25, Toole and plant.—The total allotment under the head of tools and plant was 
Rs, 20, and the total expenditure Rs. 2,105-12-11. 

New tools were purchased at a cost of Rs. 1,729-4-11 and old tools ined for 
Rs, 220-2-6, Rs, 196-8-0 were spent in the purchase of office furniture and J-18-6: in the 
repairs of tents, 

26. Tree-planting—We have made a commencement ou the Rungpore and the Moor. 
shedabad roads. On the former we have planted— 


Mangoes ” os oe te vee B95 
Jacks ae ove oe 28 vey 275 


One thousand and fifty more will soon be put out, for which baskets are ready. 
Moorshedabad road— 





Mangoes 242 
Jacks % on, BY 
Guango ed ; 10 


One hundred and eighty-six more are ready for planting, 

27. The expenditure during the year has been Rs. 490 out of Rs, 1,000 allotted, 
Re, 1,000 have been allotted for the current year. The Vice-Chairman estimates the oxpenso 
to be 8 annas a tree, including nurseries, baskets, digging and preparing the ground; and 
Rs. 1,000 would then give 2,000 trees, which would cover 6 miles of road if planted on each — 
side at intervals of 33 fvet. ‘This seems very high, and I expect that trees could be planted 
from thana centres on the outlying roads at a much cheaper rate. 1 inspected the planting 
on the Rungpore road and found that it was getting on very satisfactorily, I propose to do 
this road throughout, and also the Kishenganj road up to the 37th mile, where the Nekmurd 
fair is held. From each thana, too, as a ceutre a distance of six miles or so along each main 
road can be easily planted and supervised by the police. 

28. Mr. Vanziulicom was District Singer from Ist October to 16th April, He 
resigned his appointment [* ’ Lal * * * * 
Mr, 0. J. Middleton, ssistant Engineer, Publie Works Department, was in charge 
of the office from 17th April to 3lst August; Baboo Ram Nath Bhuttacharjya has been 
District Engincer from 1st to 80th September. I cannot yet make aay report about him. 

~ 29. Mr. P. Burke, overscer, worked from Ist to 12th October, when he resigned. 

Mr. E. Browne, overseer, from 2nd November to 30th April, when he left, as Government 
did not approve the appointment, grr) 

‘Two other overseers have worked throughout the year. 

Baboo Horee Charan Mookerjea has worked well, and the Committee have since the close 
of the year raised his pay from Rs. 75 to Re, 100. ; 

OE the other overseer, Baboo Moteelal Banerjee, I reserve my expression of opinion until 
a report is made to Government respecting him and the-sub-overseers on brobation at the ond 
of " next, by which time our new Engineer will have had an opportunity of testing their 
work and capacity. " 
= 30. We closed the yew with the above two overseers and four eub-overseers, and since 
the close we have discharged one of the sub-overseers. 7 

31, Baboo Gopal Chandra Boral, the accountant, continues to give me satisfaction, he 
is hardworking and careful. : 

82, The Committee bas held 14 sittings during the year, The number of members 
is 20: 5 official and 15 non-offiial, ‘The attendance of membors laa been good, the numba 
present averaging 10-7. Many of the non-official membors attended very ly, Amongst 
them I must instance— i is 


Baboo Gobindo Prosad Boral and Moulvie Mahamud Ali Khan 
Roy Radha Gobindo Roy Babadoor Re fee 
Bavoo Gopee Benode Das ste oo rae. 

During the year we have had many, inope meetings, 

sain io th Feiner of the rity ‘ne intelligence 

in disposing of the different matters involve been Y 

ae “fhe Deputy Examiner of Publis Werke 

irregularities 7 











tig A few minor i 








385. me following gentlemen have been Vico-Chairifen daring the “year during the 
time 9s 


prea tices Banerjee,—from Ist to 80th October 1878 afd. from 16th February 
to Ist March 1879. 
Mr. L. Hare,—from 1st November to 15th February 1879, 
» H.W. Gordon,—from 2nd March to 5th April 1879. 
wn» F. Wilcox,—from 6th April to 80th September 1879. 


Mr. Wilcox has taken in hand with great interest the care of the tree planting. 


Pragress Report of Work done on the Rungpore Road during the cess year 1878-79. 


fi i avsrre, | MATERIAL 18 BHICK-FIELD. 























. Length | perth 
une. Probable of rom * | qurting. Bridges. 
Brick, | Brick | Brick Joutturn of| Brick | motatied, | "0" ae 
* | metal | burnt. frervicoable| motal. 
bricks. 
No. | ©. foot,| No. No, | C. fect. | Re. foot | C. feet. | Steet, | 
1,00,000 60,000 2,140 ! 







33,000 
# 


2,00,000 


300 





| One covert of 4-f%, 
pia 
| Ditto ditto, 





Ditto — ditto. 





20,600 





1,295,000 ‘Two tiraber-topped 
| bridges of 14-teot 


| span each, 


"| 





t 95,063 
8,008,482 864 2,140 | 1,55,888 
















































From 10th to"l8th mile only tho serviceable bricks have been taken into account as the work is going on in these 
dla othe aks ere snontly tea sorted, Tore wara i? lache of bricks burnt In those tllon 


E, G. Guazien, 






































° Magistrate ond Chairman. 
Statement showing the Members of the Committee who attended during 1878-79. . 
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~ APPENDIX A, 


Abstract of particulars regarding Meeting of District Road Cess Committee, ‘Dinagepore, 
for the cess year 1878-79. ; 
























Dinacerore, Uma Cuaran Banersea, 
The lst December 1879. Vice-Chairman. 
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DINAGEPORE DISTRICT ROAD FUND. 





Details of Income and Expenditure for the cess year 1878-79, from Ist October 1878 to 80th 


September 1879, to accompany the Annual Account for that year. 
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an Amount as 
3 Bubshoad of | hor budget Pawriovians. Amount, 
-. estimate, 
ae 
i Ra Ixcome, 
Taxes, rates, and 70,000 | Cess on lauds... ‘ “ 
ae ‘comses, y» 00 houses .., ” “ 
Total of above 
. One per cont. road cess en 4 
Oranteinsaid from Provincial Services, 
Miccellancous ro. 10,000 | Amount sanctioned by Bengal Government, Fotaies ‘Werke Depertnients 
coipts, in No, 126A, dated and November 1578 2 «1 | 10,000 0.0 
‘ Fees and Forfeitures. 
es Fine imposed ona mobarir i ss aw 149 
| Procans fees a $59 12 0 
P Searching fees... 140 
Copying foe ws 650 
——l 
37-9 «8 
Miscitlaneons. 
Contribution on account of public work oos establishment, mx per 
e Bengal Government No. 2 (financial Departasent), dated 31st Janu: 
ary 187 800 9 0 
Salo proceeds of usclese office furniture 712 6 
. Ditto of branches of trees on whe Dinagepore to Parbotio 
te (Moorshednbud road). one 
Ditto of unserviceable tools and plant 230 
Ditto of muryaas materials purchased for the Dowiatpore buns i é 
Ditto of Shalstgungegeiowa OOS foo 
wa 20 
\ | Advances. _———$—_— 
i 
Suspense accounts Adjustment of lime accounts 11% 8 7 
ss Ditto of timber ditto ‘900 12 10 
¥ Advances recovered from Mr. E, Browne, 100-0 0 
“ Ditto “ditto” from Baboo Nunda Tall Untta, aub-ovorsese 25 0 0 
7 Ditto ditto from Baboo Khiday Nath Datt Saarestor 4,000 0 0 
Ditto ditto. from tho reserved head-constal B24 0 
‘ Ditto ditto. from the police sub-taapector of the Rajerampore 4 
- tation =| 78 0 
i Ditto ditto alice a a a Habra station a0 0 
Ditto ditto 190°0 0 
tte , contractor 
_ Dis fie from Haboo 0 0 
i Total Income fs 7 
‘ Exrespivuns. 
3 Clerka, 
= Geer manage: 8,016 | 1 Head clerk for 4 months and & days of February yn Re a F " 
ea, Tent. om secon of collecting Iand coms, at 
ras W640 
fe, ay Deduct fne lanposed’ on lin ~~ 12 sa) 
Dito, for 6 month and 2 day of Pobraary 1878, on eaanat of 
collect ssh aH 0:10 




































land coma, at Ra, 
1 Becond clerk for 10'm ponds wal a of 
1879, on account of collecting land 


ing Mee - 


per moggem * 
Deduct fine imposed onhim ... 1, ‘s “O18 $ 


1 mre fo 3 mete 0 a of gd 
‘at Re. 20 por mensern 


2 Seeond malrarr for 11 month an acsount of eallste | 
ing land com, at Ra. 15 per manne wm wee 


1 Nanir for 4 months and 26. 


ML 96 Ait Apel 2579 


+1878, 








28 8 2 
- 9000 











Soa ERREEENT eee 




























Udon 9 

















































































EXPENDITURE—continwed, Ba ay, 
‘Brought forward «| 2116 9 1 
. : Servants ar 
Goneral_ manage, $616 | 1 Daftaree for 11 monthw on account of land cess collection, wt Re 6 esto x, 
F 1 Poon for 10 niontit and 96 days of Petiruary” ‘70, "on aodount S 
and coxs collection, at Rs. 6 per mensem Kad 6590 - 
ak 
1 Been for 1 sehr VioeChataany fog at 8 4) F 
Daluot fine imposed ou bi Fe see 90-0) 10 wre 
1 Poon for 8 months and 13 days of Angus 1878, on account of “ 
collocting house coss, at Rs, 5 per mi 4216 “4 I. 
1 Poon for € month on secount of collecting hougo céas, at 
wi 1 08 ployed in serving anni idle! j 
oi jeca eons Prceton a 4 
ach par dita a 34812 0 s . 
Contingencies. 617 6 6 5 
Charges for binding 90 isters at 6 regintors por rupee 7 oy W600 = 
ae Seieanelded 2 = =| PALE * 
. for printing roy 58 10 
Ditto for advortisamenta 780 ’ 
7 Ditto for putting ‘ps pacha ae O68 ~ 
Yat of for as 19 3 8 
Stationery es sf 601 8 
Country statfonsry = 110 0 » 
Se et nl i or i ma 80) 0 0 4 
‘Service stampa - ooo 
Receipt stay B50 0 
One prnkha puller for 6 montis and’ 15 aa 
Rail freight of eaistag foewe % oF % ae 
way cont 
. Rapa t of ee " Lig 9 
Ch fr ci ma Baboo Hebiaroo Lall Bose, con- , a 
‘on account Cetin i of bricks ., h 459 23 . 
cher ora evil wit brought against Me. Anderson, contractor, on aa 
is wo 
Lows on brik socounia oF Mr. Ander, credited into iungpre road 
ro a i vm | 1496150 
ABM 8 0 
Omamar, Wonks, —— 
Roads and Bridges. 
*¥ W| # 
: a] gi 
Hy 3 z 7 2 z : . 
P Re} Rear ‘ 
Public Works 540 | 1° to Parbatoopore (Moorshe- ¥ 
f howe] a) Miser inet 
=i 
Mf 
if 
Nea 
BH oe 
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Exraxprrons—continued. 


Brought forward ww: 
Onrarwat, Wouxs—coneluded. 


Roads and Bnidges—comtinued. 
at. 


Metalling (bricks) 10,002 19 


ar, 

| Deduct amount 

| realised, being: 

|, Part of decree 

| obtained against 

| Mr. Andarson ...1,985 9 0 

Loar on brick ao- 

count of Mr, 

Anderon 1,426 15.0 
—— 342 8 0 


Taspection bungalow at, Parbatoopore 


bran agent ‘Reto to 
‘Kholahateo road 





Earthy 
Chintamon inspection “bungalow an 
Diesgepere. 9 ‘Kantlah rowd (Bogra 


huts on Dinagepore to Kant: 
(Bogra road) ee ow 


Dinagepore to Ajiabed road (Purnoxh 
bee 





Debited into contingencies... 6,679 9 9 
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81,019 12 9) 
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‘Exvayprrone—continned. 
Roads and Bridge—concld, 


Repairr—concld. 


Brought forward 


Prannagory inspection bungalow on Dajeling rad 


ditto 


Dinnepore to Kholahatoo (Rangpore ral 


to Kantlah (Bogra rond) 








Dinagopore to Ajlabed (Parneab toad) | 
i inspection bungalow on Purneah road 





inagepore to Gungurampore 
Beorganj towards Durwance 





Gungarampore to Pateeram road 
Yatctram to Hillee do. 
Ghoraghat to Hillee do, 
Ne to Thatahar do. 


Poergan} to Raneesonkatl do, 


pore to Dowlutpore road (Maldah road) 


ia bungalow on ditto 
ditto on we 





Piero wok Hemtabad via Binet 


Rancewonkail to Royganj road 
Helton to Rank 

‘Roygan) to itabareeroad 
Akanagore to Chooramon road 








pone inspection bungalow on Akanagore ‘to Chooramon 
Choorame on inspection” bungalow on Akanagors to Cisoramon 
AKanngoro to Malgah Food Jamoir oar Tas Tambotoo 


‘Gungarampore to Tamboolee 
Gungarampore to Bhatkara do, 
Bhatkara to Patnootollah do. 
Qomamahesbpore to Patnestollah do. 


Nawabganj to Bbadoorya do. 
Nischintapore to Baloorghat do. 
Baloorgtat to Luskeriat do, 
Baloorighat to Palsha do, 
Patnovtollah towards Dum-Dum do. 
Raloorghat to Pharseepara da 


Baloorghat to Hillee ow 
Village Roads. 


rade 
Bat are 





Oo weene sasccoomoscesuswasscacuwous 

















‘Esramuisnaesr OX Works. 


Engineering. 


eae  Distetot Bngtnoee for 6 monthe and 16 days of April 1870, 


es 


ilprecwoer for 18 daze of Oxtobes, ‘at Rs, 200 por 


0 Overseer for 9 months and 29 
geage fe 





2 of Roversber 1878, a 





oppresoars for 11 mont, at fla 76 por ménoem . 
Serco tactorersere : 





ecese o 
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rw 











Public Works— 
& eontinned. | 








22,678 


2,900 







































| Exrxxoemns—coulinved. 
| Baabllahment on worke—cineld, Brought forward | TARAS) bey 
| Office Ketablishment. 
1 Clork for 1 months, at Re, 25 por mensem x a 25 0 0 
1 Drafteman for 11 months, at Reo@0 per mensom — 4. 830 0 0 
1 Duttaree fur 11 months, at Ke 6 per mensem 6 0 0 
8 Order!y poone fur 11 months, at Hts 6 per evnmsom L | 8 0 0 
1 Swocper for 11 mouth, at Re] por manson noo 
i 000 
Patiy Betablishment. 
§ Mobnrita for 6 monthaat Re, 12 por mensomy 8000 0 
1 Ditto for 2 months, at Rs. 12 per mensom aOO 
14 Chaprasees for 11 months, at Ra, 6 por mensemn ou Oo} * 
4 Ditto for 6 ditto, 6 ditto 4 0 0 
1 Ditto for 5 ditto, 6 ditto woo 
8 Ditto for 2 ditto, 6 ditto wOO 
1 Ditto for Tmonth and’i® days of Decomber i878, at Ra'é| yp 
| per mensem 910 6 
1 Ditto for B3 days of November 1878, at Ra, 6 per monsom 496 
| 8 Ditto for § months, at Rx 5 per mensem “ moo 
2 Ditto for 7 ditto, % 6 ditto 78 0 
7 Ditto for month'and "bdays of November 1878, ai 8 
yer mouse Pi 5108 
| 1 Ditto for Pays of October, at His. 6 por mensem *,, 176 
| ii 6 8 
Godown Establishment. 2 
1 Moburir for 10 months and 20 days of Juno, at Ra 20 per mensem 23 5 3 
1 Cuowkidar for 11 mouths, at Ia 6 per meaieun au a 0 0 
2 6 












Contingencies. 


One punktpuller for 6 months, at Ha. 4 per mensem .. 
Country stationery . 
Postage stamps 
Boaring covers .. 
Blank 
Ropairn to office furniture 
Price of a copy of Moloxworth’s poskot-book 
Ditto ditto of Public Works Code 
Charges for a telegram “ 
Ditto for opening « case ecotninig forte = ye 
Ditto for an advertisement —.. & 
One tin case fora mop ae 






Tools and Plant. 


Purchase of one almirah a - go 
Ditto” orone ditto TA 0 0 
Ditto of four chaira at Re ‘Gench m0 
Ditto of one chair 48 
Ditto of one table wo 
Ditto of one shelf pret 
Ditto of one iron cheat & g 
Ditto of ono xtool J 3 
Ditto of one stamp panch 19 

of 48 Griffin boos, at Ra'18 per doves g $ 
of 05 American axes, at Bx 4 each 9 
of one eet of brace and bite 10 
of four douana and 1 trlangular Sle, eter pon 65:18 
of 20 stooo-breaking hammers, weighing 3 owt. . 

at Tes, 30 por ow lg ore Fs 10604 


esses 


nes Eascmmoncsese 


Scsoaeocoosoncoo= 


often sledge buismaors weighing’? gra: 174 ik, ot Ra. 3 
cof Purve doze: 10}:iach sai a RA er da 
of two doven nc saw i pa wer 
Unreo crow 

of Gt sane baketn af he 0 p< reek 
1156 bt mot at 38 Eo 
es ei 





3 
i 


of 

of 
Ditto ot 
Eee 
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& 






esecbesscoo= 











k + Re ‘Exrexprrone—eonduded. | tear | me ae | 
Brought forward | 21001011 | 70,777 6 8 

















Toots and Plant concluded . ae. | 
ie vos g.o[Carting new tools trom Parboteepore to godown, and ofs*turaiture | 
Meds * | trom banar to psatalig “a } 1080 
Carting, Ke., elnien ‘axes, 
officars and wive wered lala naa fp m5 0 
|__— 2,195 12 11 
Artoancet. 
Suspense, Acoounite) sey [onetime stone limo, at Rs. 10 pe salt beat bc) 4 H 
ime 
fo8 woighing limo and putting into bags” wo 
iage of timber from the old godown to tke now godown ut | 
Kanchon Ghit wu 6 
Amount paid in advance to Bahoo Heharos Lall Bose, “contractor, on 
nocount of manufacturing bricks for the IRungpore ro | 3,000 0 0 
Amount paid in advance to Baboo Redey Nath Dutto, contractor, ou | 
nocount of manufictaring bricks for the Rungpore road | 4,000.0 0 





Amount paid in advance to the reserve head-constable on account 
gb lenting trees on the Moorshedatad toad 00 
vatit paul 











































4 din advs police subvinrpecte er of the Rajerara: | 
pore rtation on ace iting trees on the Ru re POAK 100 0 0 
gaunt paid in advance to the tellon wabdnepester of tho, Habra 
‘Station on account of planting trees on the Recepers: road 100 0 6 
= Amount paid in advance to Baboo Beneo Madbub Ghosh, ‘contractor, 
~ on ncddunt of earthwork on the Hillee to Ghoraghat road... 0 0 0 
» Amount paid in advance to Buboo Beepeen Beharee Dutto, contractor, 
on account of bridge works on the Rungpory road —,.. m0 0 we 
Paid one month's pay in advance to Mr. E. Brown, oversecr 100 0 6 
Ditto ditto ditto’ to Baboo Nundo Lall Dutto, sub-| | 
oversee ean | 35 00 
“ 16 MO 
5 i Total Expenditure | yew 82119 14 2 
| ‘ 
. C. Wuox, 
* + Vice-Chairman, 
in ———— 
‘Miggordindsm showing in detail the actual Cash Balance on the 30th September 1879. 
tins . PARTICULARS, Amount, ‘Total, ¥ | 
Re ak Rs ar 
Balanog at cr@it of Dinagopore District Road Fund in the treasury ‘anos 
1s orp 410 14 10 7 
epee ach ih ts itt Engineer Ba z 0 0 0 
— 45,010 14 10 
Deaust cheques unpaid it “ a pa m0 0 a 
Balance as por eash-booke . % ; ie, eet 45,858 14 10 
: Be eae | 
= ©. Witcox, 
ats Vice-Chairman, | 
© Beplanatory Memorandum to accompany the Annual Account for the year 1878-79, ai 
ba, + ei% Exrenpitere. . i 
A-—Ubdee Vile bonding, Rs. 2,150.7-7 were expended in-oxooss of the amount allotted ono) 


of following cavses, and were paid out of savings of working establishment :— 
_ Ql) Be. 139-2. aa were expended in excess on account of raising the pay of head clerk 
- Bb to Re, 50, and appointing a nazir on a ony of Rs, ba month, 
el Peich = nef provided in the budget, but sanctioned by Government in 
id Department), dated 31st January 1879. © 
+ cxllection has beon stopped, yet Rs. 221-229 were paidsto 
on account of their srrear commission and pay, for which 
been asked in this office No. 735, dated 18th June 1879, 
amount Sam, for house cess collection has been disallowed bya 
their Resolution No. 609A, Public Works Department 
}, dated 23rd May 1879. : 
nded on account of sulary of ticen peons employed in serving . 
tough oversight were not provided in the budget estimate 
aac ave been real as process fees. : 
stituting two civil suits against two contractors 
ioks, 


























Aa.—Re, 228-8-5 were expended ont of Rs. 1,000 allotted for Dinagepore to Kholabateo 





road. 























& “B—Ont of this, Rs. 6,000 have been coutributed on account of Diuagepore drainage 
scheme,—vide Government Resolution, Financial Department, dated 20th November 1878, 
f C.—Rs, 14-12-6 were expended in excess of the allotment for the original works out of 





& savings of the amount allotted for repairs of this 
‘Di—-Re, 166-11-3 were expended for Beerzanj 
Prapnagore bungalow. ~ ; 
E.—Rs. 50-1.9 were expended in excess of the allotment for ‘repairs out of 3: 
the amount allotted for original works of this road, z 
F.—Rs, 111-9-3 were expended in excess of allotment ont of savings of original’ work 
of this road. ; 
2 G.—Re, 86 were expended for Shehail bungalow out of amount allotted for Ruhea bungalow, 
| eg H.—Rs. 1-8-0 were expended in excess out of savings of the amount allotted for repairs 
to road No. 2, Dinagepore to Atwaree. 
L.—Rs, 447-8-0 were expended in excess out of the amount allotted for original works of 
No. 8, Dinagepore to Kholabiatee road. 
J.—Rs, 79-11-3 were expended in excess out of the allotment for No, 8, Beerganj 
towards Durwanee road. 
» K.—Roads Nos, 32, 33, 36, and 37, are unfinished famine roads, and unless the 
bridges are put in and embankments raised, it is useless to spend money on them: hence 
nothing was expended on those roads, a . 
Road No. 39 was in fair order, and petty repairs were not necessary. 4 


Uma Caran Bangrsma, 
Vice-Chairman, 





angalow out of the amount allotted fur 
‘ $3 





‘ings of . 


No. 246, dated Rampore Bauleah, the 14th February 1880. 
From—W. H. Doyty, Esq., Magistrate and Chairman of the “District Road Fund 
of Rajshahye, * 
To—The Commissioner of the Rajshabye and Cooch Bebar Division. 
e I nave the honor to submit herewith the aunual aecounts and reports of the Rajshahye 
District Road Fund for the cess-year 1878.79, 
2. Accounts—The accounts have been audited and passed by the committee as pre. 
scribed in section 88 of the Rond Cess Act Nig 
3. Members, The following were the members of the committee during the’ year, 
The number of meetings attended by each is given against his name :— . 
1, Chairman ‘ 
2, Joint-Magistrate es 
3. Road Cress Deputy Collector, Vice-Chairman 
4, Executive Engineer, Rajebahye Division 
5, District Superintendent of Police 
6. Mr. D, T, Gorden ’ oa 
7 
8 
9. 
10. 














» W. Ridge 4 
» Macdonold 4§ "* a oe a Py 
Mr. T. A. Dixon . ais) eee . 
W. J, Dunnett fry 
1. 3 B.S. Abbot re . 
12. - Rajah Promuth Nath Roy Babndoo: ry 
> Hurro Nath Roy Babadoor ... ; 2 
Moulvie Mahomed Rasseed Khan Chowdhury Khan, Bahadoor 
Baboo Kristoendro Narain Roy ng 
Raj Kumar Sircar ove 
Jadub Chandra Sirear, Pleade: 
Krito Choetum Bhomek, s.., Pleader 
Shama Charn Mazoomdar, 8.1., Pleader 
Gour Soondia Sing, Pleader 
Bosunto Coomar Ghose, Mooktear 
Harro Govindo Bose, Manager, Wards’ Extatel™ — 
Proeuno Chandra Muzoomdar, Dewan of. 







a 
a 
we 







Sarat Soondry Debia, Potiesh Re 
a &4.  ,,  Sarada Prosad Shoukul ai a® 
4. Chairman.—Tho andermentioned gentlemen held the ie 
eat ¢ 
5) Mr. ©. H, Yowell; 0.8,-til December, ¢ Beh 
sno Wot, Doyly na dil Moe: Pra 





* » BAB 5 O68 till June, 
vw» W. BL Doyly, o.8., till ber, 
Baboo Mohonéro Nath’ Bose, stoud Coss D 
~ October to 10th September} and 





































Vice-Chairman.—As Vice-Chsitman, Baboo Mohendro Nath Bose, rendered very oxcellent 
serviow, and the committee showed their appreciation of these services by recording a very 
flattering resolution on the subject. 

§,  Altendance—The particulars regarding the attendance of members at meetings are 


6. 






. Meetings.—Nine full meetings were held during the year. In four meetings there 
was no quorum. The tajahs and zemindars who live in the mofussil scarcely ever attended. 
Ser tink part, however, in committee’s work when they happened to be on business in the town. 

1, Inspection—The District Road Fund and District Enginoer’s Offices were inspected 
in the beginning of July by Mr. F. Moore, Deputy Examiner of Public Works Accounts 
fengal. He noticed some omissions in the committee’s office, and arrears of work in the 
District Engineer’s office, where the register of works and repairs was not brought up. 
le remarked that the system of examination and audit of the accounts was satisfactory. 

8. Pinan The year commenced with a credit balance of Rs. 90,706-6-7 in hand, 
The totol receipts of the year from all sources of revenue, excluding deposits and advances, 
vere Rs, 1,26,741-14-8, making, 'with the balance, a total of Rs. 2,17,448-5.3. A detailof the 
} income is given in the accounts accompanying. 

9, .Cess.—The cess for the year was collected at the rate of 1} pice per rupee. At this , 
nte the estimated demand of the year was Rs, 54,067. Out of this, and arrears of previous 
yar, there. was a collection, according to the committoe’s accounts, of Rs. 49,739. ‘There was 
w demand during the year for house-eess, as it has been under suspension from 1st April 1878, 
The small amount of Rs. 230 realized was arrears on account of a period previous to that date. 

10, "Collection. =No difficulty whatever is felt in realizing tbe cess from an estate held 
ly one propriétor, “He pays it punctually with the land revenue. But where an estate is 
fpld jointly by ‘several co-sharers, it is, asa rule, in arrear, and it is often necessary to take 
wercoive measures against them. ‘The procedure causes some delay in collection, but scarcely 
my real loss; With all these difficulties the arrear on account of the cess alone (excluding 
fabio warks) is not, os detailed in the road cess office annual report and statements dated 
November 1879, very heavy, 

ll. Working of the Act.—The Act worked here during the year smoothly, and there is 
» good reason for supposing that it is regarded as an unfair, or that it is an unpopular cess, 
think the people appreciate fully the benefits of works undertaken every year in the dietrict. 
Li good deal of useful work on village roads bas been done all over the district, and this has 
Hwa appreciated, I have for the now current year ullotted a considerable sum to be expended 
jnevery thana in"the district. ; 
12, Owtlay.—The total outlay, excluding advances and deposits, comes to Rs. 
Rs, 4,282 were spent on establishment entertained for collection of revenue ani 
nittee’s office and contingencies. 

‘The cost of work, establishment, tools and plant, amount to Re. 16,417. 












The actal sum 
bivling village roitds, Rs. 20,78: 
15, Allotment.—'The foliowing is an account in detail of works (original and repairs) for 
eur, « 
‘The cOmmittee’s allotment for works during the vear was fora sum of Rs, 1,19,970—viz, 
criginal works Rs, 96,470, and for repairs Re, 23,500. 
Criginal Works—The estimates for the following original works were approved and 
tioned duringe th 
|. Nattore municipal road, 
Masoniy bridges on the Bauleah to Nattore road 
. Tron brid mon the Bauleah to Nattore road. 
Raising, te ‘ing, and metalling the Ghoramara and Kojla road; a portion of the 
Bauleah'to Nattore road. 
ing the Bauleal to Natiore road. 
§. Ghalimpore to Malunchee feeder road, 
Raisiig the Godageree road. (This road was undertaken at the recommendation of 
intending Engineer.) 
randtas 


shews the actual expenditure on each of the original works _ 

—o 

Se me \, 
\ 


Rs, 

road | aes ae we 8,963 
on the lst section of the Bauleah to 

ti ee ow es 12,678 

A Total ... 16,641 





6,860 


- Kale, and the road cess committee undertook the worl, 





THE OALCUTTA 





44) The road was surveyed under sanction of the committed. Wee 
(2) The bridge was completed in 1877-78, but its cost bad to be adjusted in the 


year under report. 
Work No. 1.—The project for raising, bridging, and metalling. the municipal road at 
Nattore was submitted through the ordinary channel for Government sanction, and” after. « 
Japse of six months was retarned, passed, and approved for the sum of, fs, 16,060. "As 
permission to begin the work was given late in tie season, only half the necessary” amount 
of earthwork was done before the rains set in, Five new masonry bridges were finished, 
and repairs undertaken to a timber bridge near the town of Nattore.” A large ‘quantity of 
bricks were ready, but ‘the earthwork not being finished, metalling operations ced not be 
taken in hand. This road will, however, be completed before the next rains. r 
Work No. %.—Tbe constroction of masoury bridges on the Bauleah to Nattore road 
was sanctioned by Government 
late iv the working eeason, and 
comprised tue works marginally 
noted. ‘The a; ‘gate water. 
86 feet, bit this does 
ew the whole of the 
waterway allowed €o»pass the 
Gangetie spill . goross” the 
Nattore road. ‘The calculations 
Ssvere most carefully prepared and approved by the Superintending Engineer, 4 
=» Lilien! fest. 
« Siac 
409° 
a 590 
—_ 
Total” ory 2,258 for a 
















Masonry bridge. 


* 











1) Vat Katitola, 
2 nt Beraldal, 
33 te. 
25 at Tootaltol, 
Barrel drain nt Motibar, a 








Tho total waterway on the Ist section 
Ditto ditto Qnd 
The Mooshakban khall 





« 


length of 283 miles of roadway. “ 
The bridges Nos, 23 and 25 were taken in hand, and the foundations successfully laid 
up to ground-level. Great difficulty was experienced in putting down the foundations of 
these two bridges, as they happen to be in the Beraldah valley, the average depth of water in 
© the rains being eight feet. At the request of the Superintending Engineer Colonel Swayne, 
the Executive Engineer of this Division, inspected the-work before the concrete was laid, 
and when approved by that officer the m#soury was commenced. Owing to the delay in 
getting sanction, these two bridges could not be finished before the inundation came in. A 
masonry barrel drain of two feet diameter was constructed at Motihar, 

Work No, 3.—-Designs were prepared, and the estimate sanctioned BOE ane fo 
the construction of two iron bridges at a cost of Rs. 90,057, one of 150 feet inglength at th 
Narrad nuddy, and the other of 175 feet at the Beraldahigapy Both these bri 
screw-piles with plate girder, calculated to stand a strain of 120 Ths. per su 
roadway with perfect ssfety. Tae cost is very heavy. A cheaper mided code i 
put up if the strain of 120 Ths. per square foot was relayed. For district\ works, light bridge 
are required. 4a 
fhe contract for the erection of these two bridges was given to the firm of Mes 
Marillier and Edwards with the approval of Government. The District nd pee inspected 
the girders and plates while they were being revetted together in Caleutta, and he reports thy 
the workmanship and finish is equal in every respect to the best inlets imported from 
England. Iam glad to state that the materials have arrived, and © Marillier and 
Edwards are getting on the work as fast as they can. . . ‘ 4 

Work No. 4—Baising, bridging, and meteliing- thé Denton ail Kejle road portion 
Bauleah to Nattore road. For some time past great inconvenience was ft from “not havin! 
a proper road connecting the town of Bauleah with the Nattore-road, ‘The municipalit 
under the orders of Government, made over one-and-a-half miles, namely from Ghoramsra t 

The road had to he raised three le 
















































widened to 20 feet at surface, The etimate for the work re Rs. 
culverts bave been constructed and two terracotta pipes laid, * The | 
experiment, and eo far they answered very well; the cost is 

i the road had been levelled, six inches metalling 

‘The metalling consisted of green stone i 

the most expensive part ofthe work. ‘The road is now finished uj 
traffic, Tye diversion is about five chains in length, and sit 
could not be taken in hand as the notification for acg 
the Gazette, the old road is therefore naed for 
Divisional Superintendent has ii 
‘i Robt sh eae i 

¢ seventh mile , 

the atalliggear: the road and the cy 

ment had promised a grant-in-aid 


; lakhs of “bi 
We tn ial hoe 
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committee have the funds to undertake the metalling. {It is hoped that Government will 
r pay the grant* this year, The estimatesfor “ khon’? metal. 
ener ling ten feet broad. is Re. 1,29,956, so that it is impossible 
for the committee to bear this large sum in addition to the heavy outlay incurred on the 
construction of bridges. The metalling operations are therefore in abeyance. 
_ Work Nor6.—Tve Ghalimpore to Malunehee feeder road project was prepared and 
“Submitted to the Superintending Engineer, who approved of the waterway calculations, and 
the work was then taken in hand, There are two timber bridges of 20 feet waterway each ; 
the average height of the embankment is six feet. The estimate for the entire project was 
Rs. 5,779, and the road has been completed under that sum. The Divisional Superintendent of 
Works has been over the road and approved the work. In raising the embankment, Mr. Jules 
Deveria, and Mr. F, Dixon, of Ghulimpore, very kindly eame forward and gave their services 
gratis, and got the earthwork done by their ryots at Rs. 2-4 per thousand cubic feet, whereas a 
contractor would not have undertaken it ‘under Rs. 2-8. I may mention that the railway 
authorities were paying from Rs. 2-12 to Rs. 3 per thousand at that time, as labour was scare. 
Work No. 7.—Raising the Godagaree road. At the recommendation of the Superintend« 
ing Engitfeor,& portion of this road was raised two fect for a length of two miles. ‘The, road 
rons il the ybank of the Ganges, and acts ass protective embankment. The work gost 
Ret'2,889: Daring the recent inundation, the Ganges rose to the unpreeedented height of 
27' 8" at the tide-gauge ; the usnal height is 24 to 26 feet; this caused considerable damage to 
the Work® in-the district, especially to the roads ucting as protective embankments. ~The 
Godagaree road was breached in three places where it had been raised, but this I attribute to 
the ryotedeliberately cutting the embankment rather than overtopping. Ta 
lepatrs.—Under the head of repairs, the committee resolved that the works noted below 
+ should be undertaken :— 
. *, Budget allotment. 

















Re. 
oe (a) Bavléah to Bya metalled road 5,000 
heal (4) Godabaree to Parbuttypore road 3,000 
(c) Bauleah to Godagaree road 3,000 
(d) Surdab road, Ist section ... 1,000 
»-(e) Pubnaroad 2nd, oo 8,000 
. (f) Nattore to Bogsar road. : 3,500 
- fg) Village road wee on 5,000 
Total ... 28,500 
The esti 





tes for the following repairs were approved and sanctioned by proper authorities, 
ond works undertaken during the year. Tie figares opposite to each shew the actual expen- 
diture inearred.for it:— 

, Actual, 
te < ‘its, 
he {@) Bauleah to Bya metalled road 

" (4) Godagaree to Parbuttypore road 
(ec) Bauleah to Godagaree road 
(d) Surdah road, 1st section 
(@ Puboa road, 2nd ,, 
(7) Nattore to Bogsar road 
® -Y Villoge roads 














4g Total 
” r q 
The following works were proposed and sanetioned after the budget allojmen of the year:— 
; L. Baulegh to Nattore road Ist and 2nd sections 14188 
2) Kutcherry road—portion of the Buuleah to Nattore 
oe : Ay we 1719 - 
a Godagaree to Malda road ee 7 86 
= De parm Tawnore road a sey : 59 
. 8, Charghat to Ghalimpore rond “¥ BTR 
s heal Wa Total... 10,504 


\ 
Grand Total 


the rainy season, *‘ khoa” seta wands onthe Basle to By sud 
and petty repairs to the bridges un . A mew masonry 
rae eae aL jou my Phe whole of the work the committee 
ished before the close of the .coss-yoar; but final 


the 30th September. ‘The estimate was 
the previous and there is now a bit 
whieh, will ea ie ta hand during the 
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wees 
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| a distance of 30 miles, is under tho road 


1848 » 











Repair (b).—Dinagepore road, Godagaree to Parbuttupore road. This is an extremely 
difficult road to keup in repairs during the rains; the clay remains puddly for along time, and 
in the hot weather beconies exceedingly bard ; labour is searce and has to be imported; the sum 
of Rs. 219 was spent on the road in filling up ruts and clearing jungles where necessary. 
Repair (c).—The Godagaree road. In addition to the raising of two miles already 
mentioned under the head of original works, thorough repairs to the surface were 
A large timber bridge of 60 feet and the rosdway, planking, rails, and abutments renewed" 
i aur under review. Some smaller timber byidges were also taken iu hand, and 


The Surdah road or Pubna road, first section, The road was kept in excellent, 

Both Messrs. Gordon and Dixon (ook great interest in the work, 

etory-coolies on the road during the slack season of the year, The 

earthwork done by them did not exceed two rupees per 1,000 cubic feet, which is undoubtedly 

the cheapest in the district, The amount sanctioned by the committee was expended, and 

the work checked and examined by the District Engineer. The Ganges rose =to an unusual 

height about the month of August, and the Surdah road, which acts as a protective embank- 

ment, was unfortunately breached. In the first seven and half miles 6f “the roads 

up to Achintola, the road was not breached; but between Achintola and Surduh, ‘a distance of 

six-and-a-half miles, there were 18 gaps, although Messrs. Gordon and Dixon; as "well 
as the District Engineer had taken every possible precaution, s 

*So long as the bbadoi paddy crop was not harvested, there was no danger ofthe toad 
being breached. All the feos cenaed by rat-holes were kept well in hand; bat as soon as 
the crop had been gathered, and the inundation was at its highest, the eabrivators cut the 
road at several places in one night. ‘The head of water was about six or eight feet, 60 that by 
next morning the gap was beyond control. In particular I inay mention the breach at 
Esubpore ; the depth of water was 10 feet rushing through with a great velocity. Dhese two 
gaps, within 100 yards of one another, aggregate 250 x 110 = 860 iect of waterway, this, in 
addition to the 16 other gaps, had a most disastrous effect on the Natvore road. ~~ 

Repair (¢).—The Pubna road, second section, is a continuation of the Surdah road to Orun- 
kola, and was kindly looked after by Mr. Macdonald, Messrs, Watson and Co.'s Manager at 
Rajahpore Factory. ‘The District Engineer, who inspected the works, reports that the road 
up to Lalpore was in very good condition, the Ganges was cutting away the road between 
Rajabpore and Lalpore, and although two diversions bad been made the river was still 
encroaching, and it was probable that this bit would have to be abandoned and eommunication 
kept up with Sara and Pabna vid Bagha, This question is under the consideration-of the 
committee, The amount allotted by the committee was spent on this road. 

Repair (f).—The Nattore to Bagsur Road.—An estimate had been prepared and submitted 
to the Superintending Engineer for thorough repair to all the bridges, but as the committee 
could not afford so large an outlay as Rs. 10,000, the estimate, which was returned, passed, and 
approved by the Superintending Engineer, could not be taken in hand. A separate estimate 
was passed for surface repairs to earthwork, and those bridges which were dangerous were vut 
in proper order. 

Repair (g).—Out of Rs. 1,961 spent on village roads, the Chairman of the Nattore 
branch commi'tee spent Rs. 576 on certain roads under the committee, <i 

Repairs No, 1.—The surface from the 5th to 20th mile-post was levelled, and all rats and 
holes caused by the last rainy season were filled in and turfed, Two gaps which were to hav 
masonry bridges, bad temporary bamboo bridges ran up during the rains 80 a8 to commu- 
nication open. Next year the masonry bridges will be ready; the lime, coal, and a large 

uantity of bricks have been collected at site of work. The timber bridges on this section 
ve heen repaired at acost of Rs, 10,704-8-6, ‘- 

Owing to the breaching of the protective embankment betwee: fishin Surdab, the 
Gangetic epill came down with great foree on the Nattore road. “the bridges in the Kopasia, 
Vasin suffered the most. The nataral slope of the country is from the river back pee 


This, combined with a head of five or six feet of water on on je of the road, 


the other, cansed considerable scour. Two old timber brit 
another was left standing by itself, the i 
"gap, which was to have a masonry 
extent that it will be unsafe for a masonry bridge. The committeo 
to have an iron screw-pile bridge here, and utilizing the materials col 
bridge for some other works. i 

‘On the seconid section of the road from the 20th to 28th mileeposty:all the 
(11 in number) have been thoroughly repaired. The whole ‘of the ro 
which was in bits of six feet, has been replaced by well-seasoned teak it 
the abutments and wing walls thoroughly overhauled, 
condition during the rains, and the bridges ought to last e 
repairs. The Superintending Engin 
Bauleab, Although the water 
of a tive embankment all caleulation, 

irs No, 2.—Metalling, with indigeno' E 

to the town of Bauvleah, After the visit of itis Houce 

municipal committee, with the consent of the | 

department, so that now the whole line from the 








sea lad 
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eutcherry, toad with “khoa,” but the traffic was very heavy and it was necessary every year 

to renew the metal. A project was therefore prepared to lay down six inches of stone, and 

as there was a large quantity in stock which was originally purchased for the Nattore road, 

it was osed here for a length of one mile, The estimate provides for two miles ata cost of 

Rs. 17,998, Lut the'committee were of opinion that they would wait and see how this bit * 
jasted, before purchasing more stone metal. 

Repairs Nos. 8 § 4—Call for no remarks. 

Repairt No. 6—Charghat to Ghalimpore road.—This is a continuation of the feeder 
rond from Ghalimpore to Malunchee. In their resolution of February 1879, the committee 
sanctioned the expenditure of Rs. 1,511 for earthwork and bambou bridges on this road. The 
allotment was made from the Govindpore road which was abandoned. 

14. Govindpore road.—The Govinddpore road.—The district. committee, at a meoting 
at which the Officiating Commissioner was present, decided to abandon this road as it was of 
use only to one zemindar—the Dighaputtea Rajah, No money was expended on this road 
during the year. The committee allotted the sum of Rs, 8,838 for compensation for 
lands of this road, and it represents the amount which has long been outstandiug for the lands 
taken for it. It has nob been paid. 

13,,, Trees.—No trees have yet been planted along the road sides. Some have got trees 
already in places, In others the road side will not admit of trees being planted, 

16. Establishments for works, Working establishment—The establishment on roads 
consisted of — 
































Per month. 
bd Rs. 
1 District Engineer es vs On 500 
2 Accountants - » 80 
8 Supervisors “ » 150 
1 Overseer i iv » 15 
1 Ditto eo irr) Ke wv 30 
1 Draftsman aud Estimator - aoe oe 4, 50 
Total ave 905 


The post of District Engineer was held by Mr. N, W. Mackenzie, who has prepared 
projects, plans, aud estimates very carefully, and has done all works which be was required to 
doin a thoroughly satisfactory manner. 

The Accountant, Baboo Mohima Chandra Bhaduree, has now been in the road cess, 
department for five years, and is qualified under the Government rules, The careful 
way in whith records are filed, and the certainty of papers being produced when wanted, is 
creditable to"him. 

Supervisor Bahoo Ashutosh Lohery is under temporary appointment; his qualifications 
have been approved by Government and he has been recommended for another year’s 
postion, During the year under review he applied for and obtained six months’ leave 
Without pay, to act as District Enyincor of Mymensingh. The committee were put to 
considerable ineonyenience as he was allowed to go before his successor arrived, and .as 
Government rules ipsist upon qualified men being appointed, a competent person could not 
ied for so short a time, and it took several months before a man was found to replace 
im, 









Baboo pve Chundra Dutt, overseer, has been in the employ of the committee for 
‘ome time'ind was on’ probation also. 

Buboo Jitnarain Dutt, overseer, has passed the departmental standard, and Government 
bis approved of his nomination, He still wants more practical experience, but as he 
tdeavours to do his best, itis hoped he will etay on in this department. 

The-draftsman, Baboo Jogendro Laul Ghose, is painstaking and careful, and can execute 
Peat tracings of detailed drawings. Lt is « pity he does not try to better himself hy passing 
the departmental examination for the grade of overseer, as he is acquainted with surveying, 

clling, aud the ordinary duties of an overseer. 

Ni. For jon of revenue. Collection staf.— English Department— 


* Por months, 
‘A Rs. 
ai. 320 
we BO 
on 25 


oo 25 
” 40 
on 20 
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18. For committee office. Committee office staff.— 


1 Clerk on ww as ee % pears By 
The present incumbent, Baboo Mchima Chundra Moitra, has been serving in this office 
53 since April 1878. Ho has beon allowed to retain his sppointment tomporatily on the. under. 













standing that he must pass the prescribed examination for accountants in February 1880, 

19. Nattore Branch Committee.—The Chairman of the branch conimittes at Nattore 
has submitted no report for tho year, The particulars in regard to the attendance of 
members at moctings of tie Nattore branch committee are given in @ sparate statement 
annexed. 





APPENDIX A. 


Abstract of particulars regarding Meetings of District Road Committee for the cess-year 1878.79, 
* 
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APPENDIX A, 


Abstract af particulars regarding Meetings of the Nattore Branch Road Committee, for the 
cess-year 1878-79. . 
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Details of Income and Expenditure for the Cess year 1878-79, Jrom 





No. 6.—Part II. 


RAJSHAHYE DISTRICT ROAD. FUND, 





* 
October 1878 to 80th 














. September 1879, to accompany the annual ‘account Sor that year. 
pease ae = —- “= ———— 
Amount a 
‘Sub-head of made m tal, 
phous par budget | Panricunans, Amount, | _ Total 
Rs, Ra a?) Re ap, 
Taxes, rates and | 72,708 | Coss on lands ow | 49,738 97 
oases, + Mines, railway i 
| housos 
0 | One per cont rond com a oe ow oe 
j Total Comes | sen | 80,004 2 0 
—— 
Tolls. nd 
“Miscellancous ro- 200 | Arrears of forry tolls a. ve wes a7 3 4 
Fees and Forfeitures. . 
Talabana on road cess procoss Py 94 
Searching fees F i 3 0 
Fine imposed on Disiriot Engineer's office w[ 95 5 6 
340 #10 
; Grantirineaid from Provincial Bervic " 
75,000 | Amount sanctioned by Bengal Government, Public 
Works Department's No. 1258A, dated 27¢h Novo | 
ber 187: ae Oe. es 
Miscattancous, | 
Sale proceeds of 16,016 bricks from Byn road wu | 145 00 | 
Thtuo of troos on tho sidos of village readin “| 7 0 | 
Ditto of timber on Patea road. ‘a Tia 
Ditto of old forms from Road Coss office 736 
Ditto of 250 rauunds of timber on Nattore roai| 8212 0 
Government contrition for joint entablishment, 
~ letter No, das od Slst January 1879 100 0 
Cost of dhooly for heating drum, 10 8 0 
Commission of purchasing Receipt stamps 039 
Total Miscellaneous Receipts 76,787 12 § 
Advances, 
Suspense Accounts, Ra 4 0. 
Mr, Forbes, late District Evainewr 28 
Baboo Hara Chandra Sirear 8486 7B 
Mr, Mackenzie, District Kogineor” ‘mI 1 6 
Mr. T, A. Dixon = 72615 9 
‘District Superintendent of Sie! 2.005 a4 
- Mr. D. T. Gordon 120 60 
“8 Mr. D, Macdonald 500 00 
Mr. B, Walton 40 0 0 
° Dintriet Judge 12.8 0 ‘ 
250 0 0 
300 0 0 
450 0 




























































10,012 7 1 































Publi Works 



























Extra peons for sorving notices 
‘Wages of a sweeper... 
























































= ar| Ra ar, 

- Brought forward 2,906.12 4 

: : * 
Exrexprruns—eoatinved. 
Servants, 

1 Jemadar for 10 months, at Re. 8 per month 8 0 0 
1 Duftry for 11 months at yy Ze 
7 Poons for ditto at 5, 6 

















‘Total Servants 
Contingencies. 
710 | Municipal taxes for Road Ces offico 00 
Bernie bola 6 0 0 
Value of printed forms 920 
Value of ‘tationory é 35 8 
Couvoying chargos of stationery *. 2 6 6 
Punkah-puliers’ wages 2 ‘ 400 
Paste and thread a 093 
Binding office registers. SE i 0 80 
Receipt stamp for Committes “ofico “Shoquos and 
receipts - on ot a 2000 
Premium on transfer receipts * B80 
Miscelianoous, such as ropes, &c., for punkah 7s 8 
| Commission on realizing arrears of revenue 97118 6 
Commission on honke cosa... 09 6 
Postagos of bearing parcels <a. 50 0 
Boat-hire for serving process 2114 0} 
‘Total Contingencies 0 10-8 | 
423140 ™ 
;.| Total outta 
Total esti- y 
Fated cet, | toand of 
| year, : 
| —_—_——— 
| Omarat Wonxs, 
Rear] Ba ar, 
‘attore Rowd, | , 
on Earthwork .. 48,701 4 9! 1,095 2 3 | 
7000 3 Establishment 2274 7 6 6 
pmpeneation wie 18 0 2 
awe writ 0310 0 O) + 
Motalling ae e791 6 6 . 
Contingencias $98 2 0 7 
Sloping 2 0 
Road from Northern 
Bengal State Rait- 
way to Nattore 
Town. “ 
3,000 Earthwork ... 0 00 
u Establishment 2400 . 
Masonry bridge 1,983 4 9 
ay ion 1,18 1 4 
Gontlagencioe as 2 0 
Constructing Natiore 
Road Tron Bric 
Bridge | oaos5 
Sultan pore Road, 
0 uso 
a 363 6 11 | 
a| 115 2} 
3] 3115 9 9| 
3 6 8 
8 wi 8 
0 














3au7 29 














M74 1 9) 4208 14 0 





























































* Tt 
rs age.) Rae, 
Public Works et 
if continued. Brought forward ve} 90,74. 12-9 | 4,283 14 0 
” Re OniGiNaL Wonks—continued, si 
F if 
gs Total ‘Total on 
u ist | uate | 
’ 3 8 ‘COs ‘your, , 
j a? “a 
& Raising Goda; 
"Sook Reo Rear 
2,00] 8 2,757 10 8 9 
} soso 128 9 0 9 
} 600 
1,780 11 6] a « 
———, 
-2 (00 | 1. [Contingencies —...| sane woo bl 0 
al Maldah Extension 
Road. - 
~ 
(G20 |... | Contingencies a.) suse a9 0 930 
i Constructing Bridges, 
* Bya oat 
93,027 2 | Sinking piles 120 0 0 120 0 0 
_ Excavation ... {| “2 oo] ‘moo 
 ¢ worl | 1100 0 0 
Coxcrete 13811 6 18811 6 
i + Motalling: 48 0 0 #800 
Masonry w 2,061 14 0] 2061 14 0 
6 a trot plow ‘2400 0] ‘240 0 & 
Bil wood. ssrd| 3% 0 0| a9 0 0 
~ New sil wood oy 110 6 0} iv 0 0 
Planking with iron- 
work eas 7500) 5 00 
Boor passing” iso) 8 
Soon 2 
beiek carting 2790] a7 90 
Balance of bill fu 
‘ Be, 806-1 1210 9} 1210 9 
8,620 11 0 
$2,078 0 3 
f. 
& 
(a)14,500 1 4,128 4 0 
Yo 5 0 
d feoo| Suis 12 0 
3,000] 3 48 14 9 
1,798 1 9 
« 8 uw road ene ga 88 0 0 
a 4 wow 210 1 3 
Kay (0150 | 98 | ‘Taanore road ee eS 60.0 0 
f 8,600 7 Nattore te Bograr road oe 1,294 14 0 
, > (2/600 | 15 | Charghat to Galimpore road 672 i 6 
it Village Road, 
f Puteah to Ts road... 885.0 0 
Borraicrem to Wayto aise 215.13 0 
M Eahorpore 820 0 0 
5 B50 0 
Mu 6 
40 
2 0 
aa 
a 
mye 
eo 
wo 





{ Sanctioned by the Commissioner, OLPW, 
ted iy Uap veaslation the Gominioos 


heecmmett Ys tncopatin a 









olla Ae ial 























‘concluded - : Brought forwant 08,120 2 0 
> Extublishanent. 4 


14,076 | Salary of District Enginoor for 12 months, at Re. 500 per 
. month. 8,000 
First Grado Overseer for 11 months, at Re. "180 por mooi 999 
Sooond ditto for ditto, at, 75 
. Third ditto for ditto, at 
a Accountant's hoad Clork, at Ts. £ 
Drafteman for 11 months, at ,, 50 
1 Daftry. for ditto, | at 4, 7 
5 Office Peon for ditto, ab 5-8 
BSurvoy Poons for ditto, at vy 
1 Chowkidar for ditto, 3 
‘Travelling allowance of District agucor 
ito of Int, grade Oversoor 
Ditto of 2nd ditto 
Ditto of ard ditto 





* 





ecacessosoeseo 





ed 
Covetingencies. 


Punkah-puller’s wages aw 
Breen mages 

Value of ‘ofl for treasury guard 
. Do. of vinogar for making ink 
Adyertisemont charges +m 
Valuo of printed form 

Do. of stationery poe? 
Postage of bearing covem iy ss 
Valao of sorvice labels, oy ie 
Office ront for 12 months, at’ its, 20 por month 
Valuo of eumtry stationery . a 
Binding office registers. 
Conver charger. 
‘Train-hire of peons 
Miscellaneous... 





BNS2088 





ge 
a Heo Bio 





BonscBeaucced 
succcocemcHoson 





tet 





Tools and Plant. |——-——-—-| 13,079 4 3 

«| 8 Moasuring tapos > 

9,500 a Hee: almirab 
roe were 

1 Office table 

60 Hatnmers 


Repairing toolt 


Conveyance of tools and plant 
1 Tent ridge ‘ 
57 Briok-mot 

2 ron rollers... 
2 Masons’ levels 
18 Iron plates .., 
1 Boxwood ruler 
2 Soorky screoms 
40 Dhenkios a 
1 Pigoon-holo almirah 




















sucosooecossaceco 








Advances, 
Mr, Borel of Knjlah i. sae 
‘Baboo Hara Chunder Sirkar... 

Mr. T. A. Dixon of Surdah 


eececoessousces? 








Mr, D. 'T, Gordon of Suda” | 
‘Mr. Mackonsio, Distriot Engineer * 3 
‘Mr. Macdonald of Rajahpore an 7 


District Superintendent of Police 
Mr, T. A. Boilun . oo 








ecosesHoosmoosse 





} ——| 11,170 10 0 
A [Seourity Deposit, 
ect contractor . 00 
Sirdar, contractor... we 00 0 
no 00 














4 Total expondituro of the year | saeae 03,8930 9 





. ‘Viele Commitioo's resolution dated 17th October 1879, 
detail the actual Cash Balance on the 80th September 1879. 








No. 484, dated Rungpore, the 21st December 1879; 52 ig 


¥ |. J, Livesay, Esq., Chairman, District Road-Cess Committee, Rungpore, 
» Reoiipe Gomainiouer ofthe Rajshahye and Cooch Behar Division, ig 

I uave the honor to submit the following report on the workings of the Rungpore 
District Road Ces, together with detailed accounts of receipt and expenditure of the Bund’ for 
the year 1878-79. 

2. The accounts were audited by a sub-committee, consisting of the Vice-Chairman and 
three other members, and were then luid before a general meeting, held on 20th December 
1879, and passed in accordance with section 88 of the Act. 

8. Sudder Committee—In appendix A is given the constitution of the committee, 
and the manner of attendance at the soveral meetings held during the year. It sill be.seen 
that on an average seven members attended the meetings eleven in number dnring the past 
year, On some of the members declining to continua, the pumber was reduced from 21 to 
18 since May last. Baboo Horish Chundra Roi, one of the non-official members, took active 
E interest by undertaking the construction and repairs of many village roads situated within 
the Kurigram sub-division ; with the exception of three or four, I think all the other members 
have shown a very fair amount of interest in discussing matters. 

4. Branch Committee at Gyebanda,—The branch committee consists of 18 ‘members, 
Statement in form, appendix A, regarding the meetings held during the year is annexed, 
The sub-divisional officer reports that the members took a fair interest in discussing matters 
laid before the committee, and that the two meetings held during the year were found 
sufficient. The road from Gyebanda to Kamarjance was taken up into the list of the district 
roads at the recommendation of the branch committee. 

- 5, Inspection of the offices —On the 8th and Oth of July last, the offices of the District 
Road Fund and that of the District Engineer were inspected by Mr. F. Moore, Depaty 
ie Examiner of Public Works Accounts, Bengal, His inspection report was considered by tho 
committee, and the suggestions made by him have been adopted and the defects pointed out 
t * ‘rectified; the elaborate system of accounts in the District Engineer’s office has been 
& simplified, and the imprests in the hands of the subordinates reduced. 
__ 8 Works—Mr. J. Robinson, the late District Engineer, was formally relieved by 
Mr, ©. H. Ringwood, on 80th October 1878. The following is a detailed report of the work 
done on the district roads from 1st October 1878 to 30th September 1879, Mr, Ringwood 
has performed his duties to the satisfaction of the committee, and I have had no reason to 
find any fault in his work, 








GYEBANDA SUB-DIVISION. 


OnsoreaL Wonks, Construction of Timber Iron Bridges on the Bogra voad—Under 
this estimate the eight bridges which it was proposed to construct have been finished, 
with the exception of tho railings of six of them, The material for which however is at 
site, The bridges are all open for traffic, and are everything that can he desired as 
far as construction is concerned. The expenditure on them last year was Re, 2,681-1610. 

Construction of the Alaikari bridge.—A fair amount of progress was made on this work 
Almost all of the well and block-sinking has been accomplished, and this without any 
failure. One of the piers has been built up to flood-level. Almost all of the bricks reqaired 
@re now ready at site, and the buckle-plates for the flooring have been procured. The 
expenditure during the year was Rs. 11,068-5, which inclades cost of preparation of 
materials. The quantity of masonry exeouted to dato is 18,884 cubic feot, of concrete 
7,429 cubic feet, and of well and block-sinking in ranning feet 242°5, 

Construction of five new bridges on the Kaltigunge road.—All five bridges have been 
compleied and +e open for traffic. The expeaditure on them, up to 80th September 1879, 
was Re, §,529-14-10; to this howover must be added part of the cost of materials used, 
some of which have not yet been paid for. 

Planting fruit trees—Nurseries have beon established at Alaikari and Meetapooker and 
five miles of the Bogra read, and one mile of the Kalligunge road were planted up to 30th 
September 1879, This work is in progress, 

Annual Repairs.—The following repairs have been executed on the first-class roads :— 


Kalligunge Road; 





Surface repairs 
Earthwork 
Bridges repaired 






Sarface repairs 
Earthwork 
Bridges as 






Earthwork 
Bridges repaired 











 Rarthwork , we FISH gL 

Bridges repaired ae wail A ae 9'No. s 
Chowdhranirdiggee, Nowalgunge load. 
Earthwork = * aa oe w+ 19,900 c. Ft? 
Bridges repaired ,,, Fe i - 10 No. 
J Second Class Roads. 

Earthwork $51,287 ©. ft. 

“Bridges renewed ie : 14 No. 

Do. repaired... si a ai 36 No. 


KURIGRAM SUB-DIVISION. 
Onictyan Works. 


Construction of new bridges from Rungpore to Kamarpara.—Under this estimate the 
wholé of the bridges on the section of the road from Rungpore to the Teesta have 
been finished off, On the next section from the Teesta to the Dhurla the bridges 
have been (with the exception of the railings) finished with increased waterways, except 
two, one of which will have to be lengthened and the other reconstructed iw fo/o, On 
the third section from the Dhurla to Kamarpara three of the pucea bridges have been 
finished; and the timber-iron ones, with increased waterways, have been nearly finished. 
The total number of timber-iron and timber bridges, masonry culverts, and drain pipes, that 
have been constructed under this estimate up to 80th September 1879 is 83 (which number 
includes a large one of 144 feot of waterway), and of these all are finished except four. The 
tonga service plies on the Teesta-Dhurla section, and the road is open for wheeled traffic 


throughout. ‘Ihe total amount spent under this estimate up to 30th September 1879 was 


Rs, 49,818-5-8, 

Construction of the Kownia Road—An embanked and bridged road was constructed to 
connect the Dhubri road with the railway station at Kownia, The road is 14 miles long; the 
bridges are of timber-bamboo. The cost was Rs. 994-3, 


Annuat Reparrs, 
Dhubri road from Rungpore to Balarkat, 


Bridges renewed i 6 No. 
Earthwork +++ 8,244,809 c, ft. 
Surface repairs oo 45 miles. 





Turfing ae ss ins IT 76,090 s. ft. 
This road from Mabigunge up to Kamarpara, a distance of 36 miles, is, with two trifling 


exceptions, now above flood-level and has been put into first rate order. The work done has bs 


been of a very important nature, and the road bas been very considerably improved. 
Annual repairs to Coock Behar Road, 




















Earthwork a 83,058 c. ft. 
\ Surface repairs < i 14 miles. 
| Bridges repaired... 1 me ike 19 No. 
| Annual repairs to Bugwah Road. 
t * Bridges repaired ue oe 35 No. 
f jurface repairs Me sg a 9 miles, 
Annual repairs to Saptibaree, Bowrah Road. 
Bridges repaixed ioe iat a 10 No, 
Annual repairs to Kamarpara—Foclkomar Road. 
Earthwork aa ‘te we 49,496 oc. ft. 
Bridges constructed oe 1 No. 


i Annual repairs to Second Class Roads. 
idges repaired... tn = 43 No. 
4 ‘ Eartoworl f " e a we 209,453 0, ft. 
Planting Fruit Trees.—Nurseries have been made at Kurigram, Botla, and Panialghat, 
_{uifoar miles haye been planted on the Dhubri and two on the Bugwah roade, ‘This Sark 









KISHOREGUNGE SUB-DIVISION. 
hey 7 Onierat Wonks. 
bridges, Tutpigoree Road.—Under this estimate a bridge of teak 
x spans raeree feet each has been constructed and nearly finished 
ibe x of same dimonsious at rey Both these 
the last rains. They have'to be railed still, 
Expenditure up to 30th September 1879 







fre Road'—Under this'estimate, a bri all 
has been const on the 

was open for traffic during 
bridge up to end of the year 


Constructing a new Bridge ow the 
respects the same as above, regarding material and dimensi 
Dinagepore rond near the Buddergunge railway station, il 
Jast rains and is neatly completed. The expenditure on this 
was Rs. 8,780-14-10. » 
: Planting Fruit-trees. 
A nursery has been established at Tangonmaree, and nine miles of the Julpigoree and 
11 miles of the Dinagepore ronds have been planted with jack and mango trees. 
Annual repairs, Dinagepore Road. 4 
21,400 c. ft. 
10 miles. 
5 number, 


Farthwork 
Surface repairs... o 


Bridges repaired a ove on 
Julpigoree Road. 
Earthwork a a 














we 2,750 c ft. 












Bridges repaired... vas 15 namber, 
Surface repairs . te oe 59 miles; 
Chitlakhal Road. 5s 
Bridge roadway repaired es 114 ». fe. 
Bridges repaired on € number. 
Surface repairs aay oe fer 15 miles, 
Chillakhal-Durwanee Road. 
Bridges repaired wee 16 number, 
Surface repairs on 21 miles. 
Gopalpore-Kootubpore Road. 
. Bridge repairs ae in 7) 80 ¥, ft. 
Surface ,, on on we 7 miles. 
Second Class Roads, 
Earthwork me ane 409,110 , ft. 
Bridges repaired a is i 52 number, 
Surface repairs o aes oa 55 miles, 
Ghat cutting ne . 80 r, fi. 


. 







HEAD-QUARTERS SUB-DIVISION. 
Onrcrnay Wonks, 


—This road connects the railway station with the civil station of 
Rungpore and the old native town of Mshigunge. About 500 running feet of the road 
was metalled, and more would bave been done, but that there was no material for the purpose. 
Three lakhs of bricks were burnt and are now ready, and $28,372 eubit feet of earthwork was 

ing and widening out the embankment to proper section. Two double drain- 
pipe culverts were put in, The work will be proceeded with this year and as much 
progress made as funds will permit. 

Renewing the metal on the road from Dies to Nowabgunge.—This is the main station road, 
and is a continuation of the Tajhat road. Almost all of the material has been got ready and 
is now being broken up: 45,228 cubic feet of earthwork was executed in widening out the 
embankment as required, and 23,226 cubic feet of jhama bricks was purchased for metal. 

, Planting Fruit-trees—A nursery bas been made at Rungpore, and the young trees are 
being planted out. 

. ‘New Office Building and Workshops.—A large and commodious building, with pucca out- 

offices attached, known as the “ Rebaling buildings,” was pease, the Cess 

offices and District Engineer’s residence. The workshops and godowns have ‘all been moved 

up from Sunkamaree and sre now in the compound, so that what work is going on i8 

more immediately under the notice of the District Hogineer, A bungalow for the overseer 

in charge of the head-quarters sub-division has also been erected in the compound, 

a very large one, The main building has been to « great extent repaired, and 

of several of the rooms have been asphalted and Jaid with Portland cement, and the roof has 


been repaired, / 
Tiling roof ofthe Dak Bungalow.—This building wes found to 1 
quence of the slope of the roof not being of sufficient pitch, that it was 
remove the thatch aud tile it. 
2 
ie. 
ys 







































Auunual repairs to Slation Roadt.—The roads have been key 

the yesr. Fresh earthwork hae been executed as required over 
General Remarks.—1v appears from the above report 

@ permanent nature was executed Inst ‘The five timber: 

road were completed. Those on the road b 

All but the sailings of six of them. large 


‘and opened for trafli f tr 
barren a ae a 


up to] 
Bers ta 










n ‘oper order for the running of the Tonga service, and the —— 
wholéof the rond a Me hat was thoroughly repaired. Nurseries have beon established» 
‘at various snitabl ities, and several miles of road have already been planted with jack and 
‘mango trees, Five lakhs of bricks-were euccgesfully burnt at Rangpore, which will be used for 
road-metalling and other The buildings purchased for the Road Cess offices, &c., are 
most valuable, and stand ina large compound, They were repaired as far as funds would 

it. Besides the above, the Committee spont Rs. 4,524-11-8 onthe bridges on the new 
in cut, which have to be altered and constracted. This amount includes cost of two lakhs 
out of the five lakhs of bricks which were made at Rungpore. 
In repair works upwards of 350 bridges have been renewed and repaired. Earthwork to 
the amount of nearly.68 Jakhs has been executed in improving and raising the roads, and 
nearly $00 miles of road have been levelled off and put into thoroughly good order. 
carrying out the above enumerated works, the contract system has been followed as 
far as possi In fact no work that could be done by contract has been executed by daily 
labour, In this district, however, it is absolutely necessary to employ daily labour during 
certain months of the year, if work is to go on at all. 

" Pillage roads, 

7. A.sum of Re. 4,000 was allotted to village roads, and a certain number of them were 
taken up in each sub-division through the agency of non-official gentlemen and heads of 
vill who came forwurd to undertake the works, Very little was spent in the Gyebenda 
subedivision. This is reported by the sub-divisional officer to have arisen, owing to the failure 
of a gontractor to perform his contract in constructing Gyeband-Kamarjanee road, which has 
since been taken up in the list of the district roads. The following table shows the number 
of roads taken up in each sub-division, and the umount spent :— 


























Number of : 
Sub-division, roads talon ‘Total expenditure, 
up. 
Re. a. PB 
. Sudder sub-division . as . 5 6909 7 6 
Gyebanda sub-division ose tee 3 280 0 0 
Bagdogra sub-division a on AS. 1,194 9 1 
Kurigram sub-division as wavy, 28 1,260 0 0 
Total o «87 8425 0 7 
Establishment. 
8. The colleetion establishment is under a Deputy Collector, consisting of — Fs 
A head clerk. ‘Two other moburirs. 
‘ A second clerk. A nazir. 
A third clerk, A daftry, 
A head moburir. And eight peons. 


The Committee has an office establishment, consisting of — 


A head clerk and accountant, 
A seoond clerk, and 


The District Engineer of the rank of A head clerk and accountant. 
an Executive Engineer, Two other clerks, 
Four overseers. A draftsman. 
‘Six sub-overseers. ‘Two peons. 
9, Daring my tour I found that much really good, useful, and permanent work has 
done on the mainlines of communication throughout the district, such as the Dhoobri 
road, the Julpigoree road, the road from Rungpore to Kaligunge and 
.Cooch Behar and Dinalrepors roads, the cross road from Bhowanigange to 
Gyebanda, Sadullapore, and Pirgunge; the Durwani-Chillakhal and Durwani- 
roads, and the efforts made to maintain and to bridge these important lines of 
heen, I consider, attended with great success, and whatever money bas 
» 1 am satistied, been spent to the very greatest advantage, and has been 
best results. I regret to have to say,as I pointed out in last 
it of funds many, and the greater part of the second class roads could 
nd bridged, but now, as much of the work and bridging on the 
d, it will be ible to spend much more money on the second 
ds, wo that in the course of the next few years all the district 
thoroughly repaired and bridged, and so every part of the 
lines of communication. 
far as I have been able to judge is satisfactory, The 
4 and the improved communisations seems to be 
le ly benefited by the conziruc- 
has given thereby to trade. There 
need portion of the district for more roads, 
to his particular village, ana as owing 















‘s pms funds very often this want cannot» hag satisfied, the ee ey 
tna the capper of his money whieh has been ‘to the 
prayed that in future yours by degrees much may be to eatisfy all peony 
mands of the tax-payers. 
1h. It is vorpued taccelay ont the followings oils arexs geer cod 
+L, To put all railway feeder roads into thorough order, to raise them above flood 
throughout, and to subsitute timber for the nt bamboo bridges on them, 
‘This will include realigning and improving the present toad from Domer to 
Gharamara which is an important communication, bridging the Doonie 
river where this road crosses it at Borayari, 
. Finishing the timber iron bridges on the Rungpore—Kamarpara section of the 
Dhubri road. 
. Rinishing the Alaikari bridge. 
Construcing a bridge over the drain cut near Mahigunge. 
Maintenance of present communications. 
. Planting fruit-trees. 


RUNGPORE DISTRICT ROAD CESS COMMITTEE. 
Arrenvix A, 


Abstract of particulars regarding Meetings of Rungpore District Road Cess Committee for the 
cess year 1878-79. 
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RUNGPORE DISTRICT ROAD FUND. 


Statement showing the Members of the Road Cess Committee as regards their apprintment and 
attendance at the several Meetings held during the cess year 1878-79. 


lFah 


Whon and how appointed. 
= “fi 
Zagat 








| GYEBANDA’BRANCH DISTRICT ROAD COMMITTEE. 
‘ APPENDIX A. 


Abstract of particulars regarding Meetings of the Branch District Road Committee 
_ for the cess-year 181819. 
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3 J.J. Livesay, J.T. Bavonav, 
Chairman. Sub-Divisional Officer. 


Names of gentlemen forming the Branch Committee at the Gyebanda sul-division, established as per 
Bengal Government's No. 81894, dated 24th June 1878. 




















1, J.™.Babonau, Esq... ve Sub-Divisional Officer, ex-officio. 

2, Moonsif of the sub-division |, “ Ee-ofcio, 

3. Baboo Mothura Nath Ghose.) su. Inspector of Police in charge of the sub-division, 
ex-officio. 

4. Dwarkanath Bagchee ., subs Toapector of Schools. 

5. j, Haro Mohun Banerjee... Head clerk and serishtadarof the sub-divisional 

office, 
te ee a hander ai” as 
a jer Rai .. bat eae 

84, _Harndan N eS eanitiaaee, 

% 3, Rash Mohun Das.) 

10, Bhowanee Prosad Neogy 

Uj, Akhoy Kumar Bagchee 

22} BhamaChum Rai... * } Zemindars’ agents. 

18, }} Barish Chundra Rai 1, : 

14. ,, Rama Kanto Mozumdar ai 

15 Minehi Asmotulla ia Pleader. 

6. 4, Azimuddin 

Y. 7) Nowaguddin Mookienr, 

18. »  Amaduddin Jotedar. 












No, 14, dated Rungpore, the 19th January 1880. 

From—J. J, Livasay, Esq., Chairman, District Road-Cess Committee, Rungpore, 
To—The Commissioner of the Rajshuhye and Cooch Bebar Division, 
Witn reference to your No. £44PW, dated 9th January 1880, relating to the working of 
telablishmonts during the cors-year 1878-79, I have the honor to state as follows. 
} 8, Work "Buablishment—As regards the establishment working under the immediate 
ites of the ineor, the members of the same have on the whole done fairly well, 
ithe exeeption of Baboo Mahendra Chandra Gupta, and Baboo Mohini Mohan Bogehi, 

‘erseors of the Kishoregunge and Kurigram sub-divisions, both of whom have, both by 
Helf and the District Engineer, been found greatly wanting in energy and industry. 

8. —OF the two subordinates in the Vice-Chairman’s office, Munshi 
has fairly well, and Baboo Dwarka Nath Chatterjee, road cess account- 

y well. 


‘The total amount of demand of the cesses during the 
the balance from the previous year, was Rs. 2,77,595..O€ this 

d duriug the year, leaving a balance of Rs, 31,760 unrealized 

it © ding was heavier than that of the year previous, and 

ch in favour of the collection office, Tho establishment have 

l. Ste teins = lately by the sub-deputy collector im 

of outstanding arrears as soon ae and a portion 

this view been sent oat by him to different of the 


‘ig now being made by them in the work ix 
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. “. 
~RUNGPORE DISTRICT ROAD FUND. 


Detaits of Tnoome and Expenditiire for “the Fess year 1878-79, from Isl Oofoler 1873 to 


80th Septemberel879, To accompany the annual accounts for that year. 


































































cate To, [oa 
Amotint as 
gar ince Paurrouna ns. Amovat. Total. 
a! «® 
INcoME. Re Ar Roan 
s 
‘Taxes, rates, and | 2,22,162 | On lands 118,039 14 E 
‘cose. ‘On minos and railways i ‘ 
. . On houses (arrears) .., 2,579 4 0 
1,20,619 2 3 
. 25 Que per cont road cows as 49 0 
1,24713 D3 a | 
Moturpha f 
ogi ‘Total cossos 1,290,713 11 3 
Tolls— 
£ x a 
Miscellaneous Road tolls 
‘ River and canal tolls 
© ' 
Dinhatta 0 
Buddergunge 100 9 0 $ 
Mogulbocha — , 229 
ys z she HO0 
fe Shaheb nce aud Masimporo ferry 2 0 
ferry 140 
138 1 9 
——_—_| 1381 (9 


Rent of Serais and Staging Bungalows. 


Rungpore dak bungalow 
Kurigram ditto : 
Rent of road coss buildings 





a | Foes and forfeitures 





‘and copying feos” 
ler Act ‘4 of 1871 
Fines wer from subordinates , 





| Grants-in-aid— 









Granta-in-aid from provincial sorvicos 
Micollancous— 


Sales of produce. 
wy of stores 
ye of took 
fy of stationory, packagos, ke 
of Banyrore ‘dik tungeiow materials 
Kurigrain road cos bungalow ; 
Surplis fab foe Dito Rnginoor’s chést 
Amount recetved from storckeoper on adjustment of 
his accounts: 
Amennt movived front Rungpore Drainage Funds (muni- 
7) for Gmatructing & road near the ovichary 
road coss and public works coas 
sat sonteuticn for ointeetaaharente for the 
“collection of road and public works coss 
Potty items (miscellanoots) 











Reivabeal Oar Reagan, or iio wi 








9,198 








ivisional “Officer, Gysbanda, for” village roads 
tur oy ‘Chowdhari, i, for ‘village roads 
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o — ae, 


1 Brought forward 
Txcomn—coneluded. 
ee 
Deputy Commissionor, Gesipers ir works. 
‘Tratfic Superintendent, ‘State Railway, 
for road works 








Stock (reserve) 
District Enginesr, Runigpore for Gotobar 1878” 
District Bagineer, Rungpore, for sale of seven contract 
onda... 

Mr. RC. Smide, Overseer, for vaio of ‘eeu Sontract 


Smidt, Oversoor 
for purchase of boats 
Buboo Shoshi Bhusan C 
wy Sharma Chur Bans 
Nocool Chandra Ghi 
1878 and advance... e 
j« Wooum Churn Sirear, Overseer, salary for Septer 
bor 1878 and advances. 
Taryokuath Chatterjoo's wilary for September 
























1878 
Baboo Dogobeti Chita Sire tlary Yor Setember 
Kally Prosad chiprassiov’s salary for Soptembor 1878 |. 
Kam, Khelan Tewarl's salary for Septombor 1873, 
Mnvt Hh. Grn, BuleOvorocr, ala for September 
7% 
| no ee Lal Singh, storo-keoper, salary for Septem- 
bor a 
Haboo Promotho Nath’ Sirear, Sub-Oversoor salary for 
Soptember 1878 and advance 
Mees Doda X'Mears Azwnt, Baboo Nobin Cundra 
"Si 
Bopin Mistri for work 
Mailioo Soodun Misti for works = 
Kam Saran Singh 7 
Station-master, Parbutipore, for fright of wood” 
‘Amount charged to proft and low during July 1878" 
Mr. KC. Smid, overseer, account of pay of Samir 
Chuprassee for August 1478 
Bator Wooma Churn Dott, Sub-Ovorseer 
Poran, brick contractor, advance made on aecount of 
chricemaing'on Tajhat rad 
ingen 
for Atyrust 1876, disallowed mee 
Bombay and Burmah ‘Trading Corporation for stock 
Mewar’ Jemopy Co. for atock : 
Dopaty Calloctur, Road Cons, for contingent charges. 
Jealoo, contractor, village rad repair. 
| Baboo (Scoutre’ Clnusira Gaps,” 0: fe 
rerveer, for 
chasing live-xtock band par 
eee er ane Te rds bls ih 
anicipality for nary 
Baboo Modan eal ialog ‘' 
» Mohini Mobun aged, Overseer, tor disallowance 
in imprest: 











‘ncoount 











Total 

Deporits, 
Sarena per a ee 
| ‘Total receipts of the year 


EXPENDITURE, 














250 OF 0 
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ms . 
Ra, < Re. al, Re ar, as 
7 Brought forward 1,200 0 0 —_—" 
¥ - 

EXPENDITURE -continued. 
* ‘Clerks—coutinued. + 
ON COLLKCTION oF RevEnvE—continited. 
Te a. §. 
Brought forward 17010 8 3 
1 Hoad moburir for 1 mouth and 4 ms, 
Be SS Oh 8 
. ——| ws 
1 Mohurir for 8 the and 27 day at 
= RATS ko eds me aa 8 = 
1 Mohurir for 2imonthn, at Ha, 207). 400 0 - 
Acting allowance 7 « ul o 
185 0 5 . > 
1 Newir for8 months und 16 cays, at Rs. 15 P 
1 Naziv for 2 months, Ra 2. | | 
‘Travelling allowance 
1723 8 
1 Mohuris, officiating, for 8 months and 1 
day, at Ra, 15 we 46 
for I month, at Re. 20 00 | 
Mw 46} 
. 1 Mohurir, officiating, for 4 months and 19 
* days, nt Ite, 68 610 
. 4 Maps" oe Tmonth ani” 27 ay, a 
. ta. 20 & 76 8 
— 105.13. 6 
1 Moburir, officiating, for 1 month and 14 days, at Rs. 15) 200 
1 House cos collector for 1 month, at Rx, 60°... 50 0 . 
Nasir, Gyobanda sub-divisionnl office, | rmuteration wi 
at 2 por cont for collecting Rx ¥,645-10, house 
‘cose oo - - bus 
Toul | 887 2 | 
Clerks, 
‘Ox Comurrrer’s Controt 
Ra a. P. 
1 Accountant ford months, at Ra, 80 
Lo ditto for So yy at yy 90 
1 Clerk for 1 year, at Rs, 25 ~ 
Percentage of local fund establishwment in the ofices of 4 
‘Kecountant-General aud Commission 7 
Total 
2,663 15 0 ° 
Servants 
O¥ counmoniox or Revanve, « 
1 Dufiry for 1 yoar, at Re 7 5 ea B00 
8 Poons, at Rx 6 each see 57300 
§ Ticca poons for Smouths and 1 day, at Ti, 6, employed 
‘on woveral occasions ut 19.10 
2 Poont for collecting house cos fr mouth af Ra" js 
n 0 
sr 4 Peoat fr onieting” hous com fort mionth ae Rad nee 
+ [2 rotor stn: iu fr month, at Re 6 is 
no 
2 Poot for enicting how Sue for 19 days, ab Ra’ 
758 - 
1 Peon for collzting howe con for 6 diye, oi’ Ra“G 015 5 - 
Total, oo 20 * 
Servants. i . & 
Or Comanrtun’s Coxrnor. 2, “ata 
Peon for 11, months nnd 80 day at Is. 6 n13 0 m4 
3 * |_—. 99216 
“4, 
a“ 
7615 0 
$ 00 2 
20 
28 od 
2n-o0 -“ 
ou 8 ona 
496 
49.0 
500 . 
Roo 




















Geriaral maniace- 





mont—concld. 





‘Toll Collection 


Staging Bungo- 
Jows and Serain | 











Bronght forward 
EXPENDITURE continued, 
Ox Comsrrrer’s ConTHOL. 
Contingencies, 
| Recetpt stamps 








| Postae for sinpald, &e., overs 

| Zunkhn-pulter 
St tionery and forms 

at of Town Hall for the siviungs Of the Committeo 

legran charges 








| Charges for printing apnual reports and returns 
| ndin-rubber xoal 

Cartinge of offic» records and furnitures. 
‘Coolios for conveying dik we ak» Te 
Repairs of office furniture 
| Municipal tax 
Miscollancous, petty ™ 








Printing at Private Presses 
Printing forms 

Road Tolls. 

Establishment snd contingencies of road tolls 

Canal Tolls. 

| Establishment and contingencies of canal tolle 
Entablishment and Contingencies of Rungpore Lrdk 








nyalow,” 

1 Kbansama for nine months and broken days at Rs. 8 
[1 Bearer ditto ditto at, 6 

1 Sweeper ditto ditto: at 4, 6 

Contingencies Pes i 

Kurigram Dak § tigitee 

1 Khansama for five months at Re 8 

A Bearer ditto at, 4 

1 Sweeper ditto and broke daya at Re. 4 

Contingencies ae a 


‘Total 
Perry Consrrcerion axp Reparns. 
Rungpore Ddk Bungalow. 


Ontareas, Wonks, 


Parchaso of m buitd-| 20,500 

ing with out 

ee., for the 

Coss offices and 
ho, 
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Bengal 
Government's 
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Public worke— 
= continued, 


















10,000 


as 


i 
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Total 
estimated 
cost. 
Omarat, Wonss— 
continued. 


Constracting new) Be 
bridges on Kalk. 
gunge rod. 


Sanctioned Bengal 
Govornment’s 
No. 4C, datod Gch 
January 1879, Bx 
timate now in the 
oflice of the Secro- | 
tary to the Govern- 
ment of Bengal 
Puc Works ii. 
partment, for final 
wianation= 
moving existing 
brides. 
Earthwork in 
‘approwihes. 
Appronchos 
Drosned timber 
Crntngenel 
Pontingencios — 
Site materials | J 


Potato) aus 











Constrnction of the 
‘Aaterr bridge 
Origit estimate 
subtnitted with thin 
office No, 403, 
dated 2nd Novem: 
bor 1878, A rovinod 
‘one has since been 
forwarded for sanc- 

tiou— 


Earthwork — in 
foundation, 
Earthwork "in 
> 
J 





diversion, 
Brickwork 
Pointing 
Well and voc 

sinking. 
Concrete 
Tron work 
Boring é 
Surveying and 

levelling 





| 
nian. 
Contingencies ... 
Duo by contme- 
= 
‘Site materials ... 
‘Total 0 








Brought forward 








Total 
outlay to end 
of the year, 


Re ar 











$25 12 9 
4 0 3 
187-0 0 
10,013 0 2 


U,N8 11 8 














6,430 0 9 | 





Ww 80 
48710 9 
a6 0 9 
3,085 9 
2,868 8 10 


Bl 8 ¢ 
2,200 4 4 


% 3 0} 
186 11 
3,983 13 1 

311 2 
28a 8 1 


266.10 6 
al 0 0 





7 3 
870 7 
35 0 
9,182 13 10 | 


11,088 5 0 
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me 
. 

a 

* 

s) 

~ 

“| 
a 

- 

5 

i 

ai 
















7 Amount as 
suite. | prt 
Public works— 
et 








ais roy vip sis Reis 





Brought forward 





OntarNat, Wonks— 





bridges on Dhubri 


submitted with this 








rovised under the 


Divisional Superin- 
tondent of Works— 
Removing exint- 




















Metalling Tajhat 


| Sanctioned in Bengal 
Govornment’s No. 


Due by contrac. 





From item 


Sanetioned in Com: 
O5PW, datod Oth 


‘Total 
outlay to ond 
of the yoar, 


Hemoeene o 
sosaas 


aavteo 
ooess 





49,818 5 & 


19 7 9 
6,008 5 5 
447-310 
wh oo 
#20 0 0 
3,200 12 1 


12,501 210 


















































Public worka— 
continwed. 



















From item 
reserve for 
miner works.| 





| OniorNaL Wonxs.— 


Z E (contd) 


Construction of a 
shed for, the Com: 
mitt 


Ofice. 








man, dated 10th 
December 1879— 
‘Construction 
chargen 


‘ New bridges on 
Sulpigores Road. 


Sanctioned in, Bonga 
Government's No. 
6720, dated 10th 
Augunt 1879— 

Removing exist. 
ing bridges 
Appronchos 
Dressed timbe 
Tron-work 
Forry ghit plat 
form : 
Contingencion 
ite materials. 
Due by: contrac 
tor 





‘Total 


1 | Metalling road from 
Dhap to Nowalgunge, 
[Sanctioned in Commis 
‘sioner's No, SOPW, 
dated 19th May 
as79— 


Kenewing metal 
Bite materials ,.. 
Total 
51 |Constructing Kowniat 
Road. 


Banctioned in Com: 





mittee’ resolution 
No, 4, dated such 
January 1879 — 


Bamboo bridge 








Brought forward 


‘Total osti- 


mated cost. 


340 


10,710 








1,0¢2 





‘Total out 
lay to end 
of year, 


95115 6 





137 10 3 





Ra a. 2! 
41,908 1 8) 


2 0| 





63 3 
163 13 
2,255 9 


wae “oe 





8495 148 





2,237 14 10 
126 20 
9114 0 
6 7 3 
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994 
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eontinued. 
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Brought forward 


ORIGINAL Wonks.—(comtinwed.) 
———$__—_—_——$ 





























Total outlay 
Total esti- 
| mated cont, | Were of 
Constructing new Re) Ra ah 
Invi deein cut, 
Wonainore gles 4 Z 2 
Pointi 
Brickwork 63510 0 
Contingencies 5 S711 8 
bie wuntlinge old “44200 
pride 
ealriv 20 8 0 
appronshen 30 8 
K #12 0 
Tron-work 39 0 
Site materials 2463 11 8 
Total 4528 11 
Construction of a new! 
‘road near Culcherrg. 
¥arthwork m4 6 0 
Contingencies } 400 
jue 338 6 0 
I 
(Meo 
808 { 00 
ez 8 7 
Temporary brid 
re ake Marts 
nulla ou section 3 
of the Dhoobri road. cous 
Repa: 
Mi” eapor Eatags fod 
* 
=~ 2 mares 
Kall LKritopore road 
De, GyebumderLackhipore rosd 
Do. ry youd. 
Do. station roads 
Do, — Bungpore-Chilakhal road 
Do. Hungpore-Cooch Behar road 
Do. Rengpore-Julpigoreo road 
Do —Chilakhal-Durwanee road 
Do. Rungqore-Dhubri road re 
Do, | Dhubti road on the left bank of the 
Gungadbur eae ar 
pairs to Rungporo- rowd ie 
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Public, Works— 
continued, 
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Brought forward 


Reparns.—(continued.) 
Second Class Roads, Kurigram Subvdivsion. 


Repairs to Borobari-Kouniah road 
Kurigram-Uiipore 
yarn Jatrapore road 
Do. Borobari-Koolaghat rond 





Do, —_Bhoclmarce-Nagosmury road wa 


Kurigram-Borobari road 
Do, Rhatamara-Nagesmary road 
Do. Borubari-Boorirhat road 





Do. Rovigrain Ra Repoegsna ¥ toad 











Do. Kurigram-Kamarpars road 
Do. — Ulipore-Chilmaree road 
Second Class Roads, Kishoregunge Sub-diviston, 
Repairs to Kishoregunge-Buxigunge road 
te Domerhat-Debigunge rad 
De. Domerhat-Ghoramara road 
Do. — Ghoramara-Betguri road 
Do, — Jaldhaka: Kishorogunge road 


Do. Saidpore road 
Do. Koomanzunge-Chowra road 
Do. Nisbotgunge-Copalporo road 


Do. Ghoramara-Durwanoe road. 
Do. — Ghorarmara-Debigunge road 1 


Do. Dimla-Boura road 








Gurarati-Debiggunge road 
Do. —_Boragareo-Baydogra road 
Do. Pange-Churctnaraiaree road 
Do. — Gurzaporo-Dowanyrunge road 
Do, Barocundi-Gopalpore road 


Village Roads, Bagdogra Sub-division, 


Repairs to Domorhat rond ... 
One bamboo bridge at K 











Kharibaree” 
Bamboo bridgonon the road ween Mingunge and 
pg ee Debigunge and 


Hulholia 
Ragniring road Sunnecting tie Borngari road with | 





Beidgos on the road tetwoon Tamgunge and 
igos ‘argue 


Bridgos on the road betwoen Dimia and Ten ie 
Do, near the head-quarters 





Said Asshod road Ea 
‘ca road botwoon Horagarso and 
kee “ea tho road “between ‘Domer and 
Alene to Domer 1, 
tho road trom lovel-crossing to 
bungalow at Saidpore 4, wees 


Village Road, Kurigram Sub-divivion. 


Pepairing the road from Ulipore to Bogra i 
\ the road from Ku to Panchgnchi 
Ditso theroad from Bhorangamari to Fool- 


Rapairing the ‘road fom Biogen t0 Maya 





Rs. a. P. 
33,881 7:11 


29:12 
203 8 

712 
24810 
12 0 
44415 
78:10 
3 4 


900 8 
wn 


60 


© oc cee © cose 
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1,834 4 
200 4 
7m 8 
187 4 
387/13 
616 7 
18 6 


ag 1 
M5 1 


ccm c ow o oe cee 
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eas ge ssseets & uF 
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Re alr 
60,796 138 











Public Works— 
tha ‘continued. 





ad 








24.682 


Brought forward | 48,108.13 6 | 60,706.18 8 
Rerams,—(continwed.) 
Village road, Suddor sub-division. 





Capatracting, m woodsu-bamboo bridge on tho % 00 
ympare- 
construct ‘road foun tho B pare dik ba #00 
galow to the junction of the nge road. 
pinaity to the: LallageChundonpat| crt and 1g) 8 Oo 
‘construction of five bridges ow 
Constructing # bridge 08 ‘the | Shampore-Pai- 15 6 . 
Conteructing a bridge on” the" Kamargungd: woo 
| Buddergunge road were ate 
Vitlage road, Gyebanda sub-division. 
“Repairing the road from Kaligunge to Kamar. 2500 0 
Repairing the road branching: out from tie road 
to Sadullupore and runni ose riversidonoar| , 7-0" 0 
Halwo Hardin Nani fed 
Ropairing the road branching ect tron tbe: road 
to Cho pore branch road joining the % 00 Pr 
Bedulaparo reed we ewe J ——| 4,10 5 
Estattishment. 
Salary of 8 District Engiveor fo aaa 
a jot Engineor for one al 
onth and 80 days, at R61,000 on 1,907 11.18 
Salary of a District for nine 
days, at Ra. 650 15910 9 
Salary of w District Engineor “for ton 
months and 18 days, at Ra 050. 6.877 6 9 


—_— 7,087 1 6 
1788 4 4 
1,088 13 11 


Contribution towards ponsion and fare 
ough allowances 

1 Overseer for seven months and ten days, 
at Re, 1 

1 Overseer for one month and nine days, 




















at Ra, 150 198 8 9 
1 Overoor fur thre mont and 82 day, das 
a 6 
Losepoid e100 
mannepete: 623.1 8 
1 Overeger for one month snd 12 days, at 
Rs. 100 ¥ io 0 0 
1 Overseer for five inonths, at Rs 100... 00" 0 0 
1 Ditto for seven months, at Rs. 80. 500 0 0 


1 Overseer sr enh od ni dar, 1,000 0 0 
1 Oremeer for tbros montis and 38 day thts 
1 Overseer for seven mowte, at fa. 80 
1 Overseer tor ‘oir mania, at Ba, 10) ® x 0 
1 ae for five ga ae ee 


Skub,Overser for one mont, ab 
for 11 months, at 


1 
1 
} Deo fre rear, at Re. 50 
1 






Fa 
g 


2 








Ditto for 23 days, at ex. 30 
Ditto for nine months and 34 
days, at Ra 0 .. 

1 Sub-Ovorscer for ‘one month and eg 





ng thonith, at fe, 96°” 
one. 
1 Ditto for nine days, at Ts. 







1 for one your, at Ra Wa, 
he b See ep geen 
siok Joave nllowanoe 6. ws 
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Public Works— 
continued. 





































‘Travelling allowance of the District Enginoor 











Ditto ‘of one Ovarnder 
Ditto ditto 
Ditto aitto ww 
Ditto ditto z 
Ditto of ono SubOverseer... i, 
Ditto ditto 
Ditto ditto 
Ditto ditto 
Ditto aitto 
Ditto of one peon 
GContingenoies. 
Punkha-puller * 
Postago i 
‘Tol changes 


Stationery and Forms 
Offic rent 

Advortisctaoht charges 
as 





ing lotters, i: 
ees a tng Ae 
Coolies for conveying dak .. 
Te 
Oil for eas guard 





‘Umbrellas for ~ 
Gratuhty to Baboo Ohindra Naroyai Dass, Sub-Grersear 


rraing of poe Steonding Diseriot“Tngtaor on 


Preis for rooney orto, Be. 
‘Misgellancous, potty 


























1373 
7 ‘PaRricuLaRs. Amoustt, ‘Total. 
Rea e.| Rs. a. Pp. 
Brought forward 10,270 8 1| 1,04,908 2 8 
EXPENDITURE —continued. 
E:stabtishment—continued. 
Re a 
}1 Clerk for five months, at Rs. 30 oe 150 0 0 
Glerke Acting allowance’ ws AT AO 
7 4 0 
1 Clerk for one your, at Rs, 25 800 6 0 
Clerk Acting allowance... i 2 
a7 14 2 
1 Clork for eight months and ofght days, 
ee a ie 1 ae pis B's 207 910 
1 Temporary oteri for 21 diay , at Re. iB w o 
1 Ditto for one month and 18 
days, at Ra 10. awe 15 12 10 
<a 25 310 
1 Draftsman for aad months and seven days, at 
Ra. 40 Re, 210 0 0 
Lose pald 0 6 0 
——— 200 0 0 
1 Draftsman for two months and 15 days, at Rs. 40. 100 6 8 
1 Store-keeper for two months and 17 diy ot Bes LN (a4 
2 Peons for one year nearly, at Rs. & ita b 


ole 





38 
° 


135 


Os nomecos 
oecconcso 








23,274 1807 








SC 


4 





Buspenso Ace 
‘counts, 


| 
| 











Brought forward 
Advances, 


trict Engineor, Rus for wats 


Die 

Sub-divisional OMoor, 
road 

siteinal er, Bagdogra, for 





office for 





eee 1878 cil on 

‘of Deputy Collector's office 
yexnber 1878 . 
ymamissioner, Garo Hills, 





Depu 
pal werk 
Deputy Commissioner, ¢ “Goalpara, for 








wor 

Trl Soperintendent, Northern 
Bolleay, for road 

Stock (reserve) ae 
ict : 

for October 1878 

District Engineer, 

ars nds 37) 
jor euprly 

Mr. Rd 


. Smidt, overseer,”"for 10 
contract bonds &; deduct value of 
2 transferred to Mobini, Mobun 
i, overseer, during April 1879, 1 
BRaboo Mohendra Chundra ns 





Mr. R. C. Smidt, oversoor 
| Smid 


Mr RC 

Bake Shoshi Bhusun Ghatterji, over- 

Baboo Shasa Chum Baneelea, mi: 

Baboo Nooo! Chandra Ghosal’s anlary 

for September 1878 and advances. 
fooma Churn Sircar, 


“ay to September i878" and 


it for purchase of 














8,547 0 
95 
45:11 

178 0 
u 6 
mt 5 
216 10 


Boo ew 


sse23 
ceo ce © comm oe 
coc o cop 


Ss es ae SRUEE 


* 150 
6] 4157 











5,051 
1,200 0 0 
980 4 6 





6810 0 
250 


00 
a8 


967 11 10 






































































































¥ Brought forward. Rear) Re ar Re oar 
EXPENDITURE—conctuded. bess 44,298 15 0 | 199,771 6% ~ 
: Advances—continued. 
“ Baboo Wooma Churn Dutt, sub 
counts—cone oversoar 00 
a Pran, birick-contractor, adv: vances mé 
‘00 acoount of briekmalcny on Tajhat roe 
Contingont™ charges as” per “District ; 
erie seooust for August 1878, © %o 
ot Sand Bite “Prading iia 
on for sieole 3,009 0 oO 
exopp & Co, for for stock 1,000 0 0 
nt tee eta : 6 00 
Toeloo, contractor, fi 
POpMiPs aie awe men 10 0 o 
Bhoolsa, contractor, for earthwork a7 40 
\Baboo ’Mohendra' Chnndra Gy 
‘overweer, for purehasing vo: 300 0 oO 
Magistrate of Rungpore for maak a 5 
pio Mobink Mobi B hi, oversecr, ee 
. for two contract bonds transferred 
“rom ‘Mr. Smidt’s account during 
11670 ine 0 rs 
Rangpare ‘Municipality for repairin, ei 
rn 5 wee . 
Biaboo Mudon Molin Kaly draftaraan 30 6 
‘Dil Mahomed, chuprasses - 200 
J. J, Livesay, Eag., valuo of stock 5 260 
¥ Rangpore, Municipality for value of 
ee tee née o 
Mr. C. A. Ri for stock” ae als 
Baboo Mohini Mohun Bagchi, overseer, + 
for disallowance in imprest”... sw ate Tu 6 
Bourg 1 | 18478 7 2) oe 7 ge 
' Deposits refunded. 
Deposits refunded and construction of 
&e., for service from | 
it to Ki (on the | 
Dhoobri road) ows 24 9! 2412 9 
1,40,501 10 2 
‘Total expenditure of the year s co 
* 
Memorandum showing in detait the actual Cash Balances on 80th September 1879. 
Paxticonans, Amount. oral 
Rs. AB Re a P "y 
seen ee a Tapes Distt Ried a e's treasury 1s | 
‘por pass-book = wa = 2270 9 1 
Deduot amount of chequee uneashed En a = we 
23,270 
Gish in hand a -* - fh pe 133 
Imprest with the District Engineer, os a * oo 31 ; 
Ditto with Mr, W. Heathor, Overseor = 8000 
Ditto ‘Sib Blown Chattorjos, ‘Oversaor ~~ 15 0 0 
Ditto with Baboo Mohini Mohun Bagobi, Overseer my ry 20 00 
Ditto Promotho Nath Sirear, Sub-Overoor .. oe B00 0 
Ditto with Baboo Uma Se eee ~ i 00 
Ditto at Mr on on 00 
1,082 12 2 1 
we we vey 27,208 6 1 ¢ 
| 





Camp Khonjonpore, the 24th December 1879, 
Offg. Magistrate and Chairman, District Road Coss 


and Cooch Behar Division. 





jot oad Fond 











Workir the Road Coss —In this district the road cess system has worked 
fairly. lh Cc ae ‘about its enforcement are ever heard of. The collection of the cess 
‘on the whole is satisfactory, being 89°5 per cent on the whole demand, 

‘Under section 76 of the Road Cess Act the list of members has been revised, Tho 

_ members who never attended the meetings wore replaced by Baboos Govind Nath Chowdhuri, 
Radha Sunder Sanyal, Lal Behari Rai, and Saiyid Oliullah, The following is a list of the 
members who composed the Road Cess Committee :— 

1. The Collector. 
2, The Executive Engineer. 

3. Saiyid Abdus Sobhan Chowdhuri, zemindar, _ 

4, Baboo Radha Raman Munshi, ditto, ‘ 

5.» Piari Mohan Shaba, merchant and shop-keeper. 

6, 7» Ragu Nath Mustofi, naib of zemindar, 

7. 

8. 

9. 

















Bhoyrab Chandra Moitra, zemindar, © 





Oliullah, ditto. 4 
.  Khaja Azizuddin, 4 

10. The District Superintendent of Police. ™ 
11, The Senior Uncovenanted Deputy Collector. 
12. Baboo Govind Nath Chowdhuri, zemindar, 
18. ,, Radba Sunder Sanyal, tuluokdar. 

* 14, »» all Behari Roy. 

The post of Vice-Chairman was vacant since 28th April 1879, his work being pepformed 
by the Chairman bimself. ‘ 

The following statement gives the particulars required by Government circular No. 1286 
of the 18th March 1876 :— 
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From the above table it will appear that the peroentage of attendance of members was 
not unsatisfactory ; ouly one meeting was adjourned for want of quorum. Almost all the 
aera members and some of the non-official took a fair amount of interest in the Committee's 
work, . 
‘The District Road Fund and District Engineer’s Offices were inspected by the ty 
Examiner during the year, and the iastructions given are being clewcli - ite 

Accounts—The year opened with a cash balance of Rs, 16,342-13-1, which, added to 
Re, 15,417-14-8, the outstanding advances, gave a total balance of Rs, $1,760-11-4, and the 
total receipts under different heads amounted to Re. 48,655-1-9, Thus the available income 
of the year was Rs, $0,415-15-1. The total expenditure under the several heads was 
Bs, 81,601-4-5, leaving a balance of Re. 48,414-8-8, including the price of materials in stock 
Re, 17,212-11-9, leaving a cash balanee of Re, 81,601-12-11. ‘The treasury” balance of 
Rs. 87,377-0-10 being made up of 10-rupee deposit, and Re, 5,935-8-11 cheques uncashed 
on 80th September 1879, less Rs. 170 imprest with District Engineer, i 


General state of the Roads, : 

. The state of the roads is far from satisfactor: such portions of them as are 
beYond/n radius of 10 tiles from bead-quarters, -X’ will proceed. to. gale whats as bien ont 
during the pust year to each, ; “htc 
Bogra ai Be pyrsgpa diye road.—Twenty-six miles was p 
commencement year under review, but in conseq 
completed without estimates of any’ Klaas’ the ‘celglaal ‘werd a4 
He, 17,000-0-6 hadalrey been spent by the late wait 1 
present District Engineer, Mr, 81 confined himself only to 
works left unfinished 6 his Pineda and some vther 
original works having been begun, and 1 

It does not appear out of place to. 

waterway, which had not been 


1877-78, since been 
~ being tibeee additionally se 





















the 
‘been, 
when 





Cooks 








ER 29, 1880 1377. 


District Engineer labored of making estimates after some of the work was finished, and, where 
not completed, the girders, &c,, had been ordered, and did not appear suitable for the work for 
which they were set apart. Similarly, the laborious work of calgulating the waterway had all 
to be done after it had been in, some cases arbitrarily fixed on no data whatever.beyond the 
yale of thumb. T wish to give due weight to the difficulties under which the District 
Engineer labored, because the very striking difference between the works proposed in the 
budget of 1878-79, and the work actually done, must strike any one. ‘The explanation is that, 
in bsence Of proper scientific data as to waterway, and of sanctioned estimates, caused all 
original work to be brought to a stand-still. It is also only fair to the District Engineer that 
great allowance should be made for the repair work being not so general as it might have been, 
owing to the fact that his time was much taken up with supplying what was omitted by his 
predecessor, not only with regard to this or other original works, but in introducing order and 
a correct procedure in the office. 
The work actually done on this ‘road consists of earthwork repairs throughout, and tho 
construction of four excellent temporary bridges across as many khals, and two temporary 
culverts, ¢o that, forall practical purposes, the road is passable throughout, and the present 
arenas will suffice till the original works, which are contemplated for 1879-80, are 
completed. 
a road, that is to say, part of the road which was originally designed as a com- 
munication between the railway station at Sultanpore with Bogra to the east, and the 
important mart of Nowgong to the west, is now abandoned as the main route between Bogra 
and the railway, which has been diverted at Adamdighi to the Chatiangram station; so that 
the thrée miles only of the original road between Bogra and Sultanpore now are designated 
the Sultanpore road. . 
There is an advantage on the ground of economy in this new arrangement, as the Sul- 
tanpore branch requires more bridging than the Chatiangram diversion ; but on every other 
ground the former design is far preferable. The orivinal design is a straight. line frum Doobe 
chauchia to Nowgong of well raised embankment, whilst the Chatiangram diversion from 
Adamdighi is a winding rond which, instead of connecting Bogra with the most commodious 
station within the district (Sultanpore), connects it with the infe station Chatiangzram, and 
the relative commercial advantages of the two routes are equally striking; the Sultanpore one 
teing continued on to the great ganja and trade centre of Nowgong, whilst the Chatiangram 
diversion terminates in the insignificant village of thet name. . 
It will be a point for the future consideration of the Committee, and is one worthy of the 
atention o£ Government and the Railway authorities, whether ultimately the Sultanpore 
rad should not be re-adopted as the thoroughfare between Bogra and the railway, The work 
actually done on this.road during the past year was very trifling, and it is quite impassable for 
ce The budget of 1879-80 provides for its repair and the construction of tempo- 
ary brit 

" Dinag-pore Road, 44 miles,—This is the longest road in the district, and is of some com- 
ner ‘en independently of its being a main artery from which feeders to the 
various gfiilway stations on the'line which runs at an acute angle to il along its whole length, 
That present serves as the route from Dinagepore, from whence cattle have in the present 
a been largely imported, and it also carries the traffic of an extensive rice field to the river 
boona or the rail at Hille, one of the cheif jute and grain markets in the district. It is 
slso crossed by the Hirabatti.and Toolsizunga at Bamjinpara, and the Nagore at Burigunge, 
‘ll threestreams in the rainy season being used largely for the transport of grain. In the 
) @ earthwork repairs were effected. A good temporary bridge connects it 
With the railway at Panchbibi, Three other temporary culverts were made on this road 
Tuugpore road, 17 miles.=Earthwork repairs to 13 miles, repair of pucea bridge and con- 
-fruction of one temy ry bridge. 

Nattore road, 15 miles. —Karthwork and repairs to bridges, 

Shariskandy road, 12 miles, lies across a very difficult country, the low.lying land between 
the Karstiahad the Brahmaputra or Daokoba ‘rivers; it had earthwork repairs througbout 
temporary wooden bridges; two temporary bamboo bridges were made, and 16 bamboo 
Worts ired, ~ 
Mahasthan and Shibgunge, a branch of the Rungpore road, which leads to Shibgunge 
i, Was 3 
Scrajgunge road, 24 miles.—This road, which pastos through Chandaikona, « considerable 
market, was repaired during the past year. 1t, however, needs much additional earthwork 
Some culverts, and is at present impassable in the rains beyond the 20th mile. 

two connecting the Rungpore and Dinagepore roads, and one connecting 
roads, were repaired, 
















































| for inspection at Mokamtolah was re-thatched. 
don arboriculture ; the young trees are doing well. 
de ip ‘1,756-2-9 by the failure of contractors to tura 








x a Phoposars von tHe CURRENT YRARe z } 
Original.—The estimate for the Chatiangram road is now submitted, and when sanctioned 
the bridging will at once be proceeded with. A sum of Rs, 15,000 only was set for this 
work in therbudget ; and of the amount of advances, Rs. 17,212-11-9, abouts. 16,000 consists 
of materials in stock cbiefly destined for use on this road. The amount therefore of Re. 15,000 
set apart would have proved inadequate, had’ not the actual balance exceeded the estimated 
balance by Rs, 4,500, which will, it is hoped, be sufficient for the expenditure on labour, cartage 
and miscellaneous, which must be incarred in utilizing the stock now in hand. ‘The sum of 
Rs, 18,669 has already been expended on this work without sanction. 

The other original works proposed are on the Dinagepore road—one masonry culvert of 
2 spans 8 feet euch, and four masonry culverts of 5 feet span each. 

On the Rungpore road two masonry culverts of 10 feet span each. 

RepaireOn'the Adamdight and Sukanpore road, six temporaty tal wood, Socldges, ‘two 
Of 12 feet and four of 6 feet span. é. 4 

Earthwork repairs to 12 of the principal roads of the district will bedone in the present 
year, and the contractors have been with some difficulty induced to avcopt Res. 2-12 for 
1,000 cubic feet, the rate having bven formerly Rs. 8, probably owing to the high price paid on 
the Northern Bengal Railway works, 

On a great number of the roads of the district no repairs are contemplated ; these are 

rincipally famine roads, which the means at the disposal of the Committee do not admit of 
Pridging, ner so long as the Chatiangram road continues a drain on the Fund can they even 
be properly repaired. It was therefore decided for the present’ to leave these to take care of 
themselves, till the principal rouds, which are far from what they should be, are in tolerable 
working order, 

I think it is to be regretted that road No. 12, from Doobchanchia to Gopinathpore, and 
road No, 37, from Gopinathpore to Shankaranja on the Dinagepore road, with a continuation 
of the latter road to the Nawabgunge railway station, were not estimated for ; and I should be 
inclined now to recommend a re-allotment for that purpose out of the large sum of nearly 
Rs. 4,500 set apart for village roads, That sum appears unnecesearily large. 

_ _ Aprovision of Rs, 300 has been set apart for repairs to the bungalow bought lust year, 
and on which Rs. 255 was spent on repairs last year. The original cost was Rs, 805 ; this 
practice of spending so much on repairs should not be continued, 

Asum of Rs, 512 is set apart to that costly edifice the Rvad Ces office, which has 
already cost about double what it should. Pt 

Inspection Bungalows.—lt is proposed to constract a new inspection bungalow at 
Doobchanchia; one is greatly needed at that place owing to its,being the most central spot 
on the Bogra and Chatiangram road where important works will-soon be begun, 

‘There are at present no inspection bungalows belonging to the Road Cess. | 

In past years the Road Cess Committee had been in the habit of repairing certain 
famine relief bungalows. Such exist on the Dinagepore road at Burigunge 12th mile, Panch- | 
bibi 84th mile, : 

The bangalow at Barigunge will be repaired in the present year. i : | 

. On the Bangpore road the famine bungalow at Mokamtollah, 12th mile, was repaired last | 
rear. 

To provide a system of inspection bungalows for the distriét in addition to the one 
proposed for the present year at Doobchanchia, new ones should be constraeted at— 

Sherpore on the Serajgunge road, 13th mile, 
Khetlal on the Dinagepore road, 24th mile. 
Adamdighi on the Chatiangram road 28rd mile. i 
These buildings are absolutely necessary for the proper supervision of the work during 
the-rains, and jt is not fair to the engineering stuff that they should be without accommoda- 
tion. Rl matter may well occupy the consideration of the Committeo when framing the 
next budget. Mid 
Arboriculture—No provision was made in the budget of 1879-80 for ‘this purpose : 4 
nursery garden has, however, been made and stocked, which will provide for the extension of 
‘the roadside plontation already commenced in the past year, * A 
Pillage roads—A of Ra, 1,165 was spent on village roads, the advances beiug 
generally made to the zemi: or man. 
OfficersThe Discriet Engineer, Mr. Staples, has introduéed. and correct procedure 
into bis own office, and has devoted much time aad labour to the preparation of, - 
the Bogra and Chatiangram road in the face of difficulties A be spp sin 


‘the current year the fruit of his labour in this respect should be. 




















wrgevey ofthat work rather interfered with his goural dation, 
Overseer Baboo Aparba Chander ‘Ganguly highly 
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» No, 6—Part II. : : brat 
BOGRA DISTRICT ROAD FUND. eee 





Details of Income and Expenditure for the cess year 1878-79, from Yet October 1878 to 80th 


> Seplember 1879, to accompany the annual accounts for that year, 











=a Amount as 
Sub-head of per budget! PaRricvrans. 
entimate, | Tostimate. | i 





a 

* Income. 
rates, 105 jands wo» 

- ee sl bs »» mines and railways 
. st afte 

Minetlaneous Ree 254 | Ono por cont road 0088 eae ae we 


‘ | Fees ane forfeitures, 
Coss fines ia pare 








600 | Sale proceeds of old papers = ee = 
Propertion of eos of ngoonat of jolt oxtabtiahmont & 
the collection of road and public works comes 

Bengal Goverament’s letter No. 2, datod Stet Sehky o 


Amount realized from s contractor for damages to 
Kodalies lent to him % 
Amount contributed by Baboo Sirajendra Nath sine 
pat. re] to stage roads 
ice of agreement far 
» Bale proceods of tunserviceabio timber 
. of tiles 
Contribtion to roads from Estates Improvement Pund 


Rea Pe 


Becovered from Govinda thar a by work 
Suareae: Ae done 

in repairing Badalgachi road” 100 

Se: Aad by cash refund wwe 8218 0 > 

pala 3 olf 

‘ Recovered amount of recoverable wance 

duo from Jada Chunder Moitra from ; , 

lato District Enginoar Mr. H. Graves. ssn 000 

Recorered amount of irrecoverable advance 

duo from Tohanu cart man from late 

District Enginoor Mr. H. Graves 

Resovarod Uy aale of timber ss 

Ditto frum Mr. J, J. Mackay “by cash 


refund 
from Achuthur Toy ‘by work 
ie a pelea lage road”. 49% 








cosas oo 
esess co 


“aa7 05 











value of Pertland comont 


Moet is bag Chat 
ng Chait 
Recovered from Baos,Hinfbooastt Mus 
tat wo don repairing village 



















































































INcomE—(continued.) Ts. ar, 
Brought forward. 57,187 10 6 
Diporitz P 
From Krishna Chunder yewihry and Besnbeaaia 
Mozoomdar, contractors 60 0 6 
From Rakub Mistry, contractor vd 1000 
» Pear Sirdar, ditto ; moo 
o FeGallah Mende and Hare Brie, Contractors e 10 9 H 
Pair Mahomed an 
” Te aes and Pek ere e ditto wo 0 
Bn reg” Pe a 1 0 0 
————|_ wee 
‘Total income of the year 57,367 10 6 
EXreNpiTUns, 
Oterks. 
J Accountant, at Rs. 75 por monwom for 11 months. 825 0 0 
1 Bend clerk, at Re. 60 ditwo ditto 660 0 0 
1 Socond clerk at Nis 30 ditto ditto 330 0 0 
Mohurir, at its, 20 ditto ditto 220 0 0 
i Te moburir, at Ra. 20 ditto ditto: 219 15 10 
‘ravlling wllowance of moburis from ogra to Sat Simia 
for regovering road eoes arrears 480 
oe of ntage om account of local fond estab | 
lishment in the offices of the Accountant-General, | 
Bengal, and Commissioner of Division for 1877-78. 3047 
Amount of yntage on account of local fund ostab- 
lishment in the offices of the Accountant-General, | 
Bengal, and Commissioner of Division for 1875-76 489 6 
eee 338 5 11 
4 Servanta, _ 
1 Duftry, at Re. 6 per mensem for 11 months ., 6600 
606 
Contingencies. 
Country stationery... 0 6 4 
Vale of printed forms 126.15 5 
‘Office rent = M00 
Pupkba-pullor ig 00 
Printing chargos . 62 6 1 
Sweeper 300 
Reengring furnitures im 1r. Oonaolly’s bungalow % 
road cess bungalow ... soo 
Reguperation to punchayet for the eolestion at one 
meee ber en sr 1610 0 
Reosipt stamps , 109 0 
Extra foe for copying rogistored decds 7) 040 
Premium cost trian anor rit of 160 
— wee % 00 
hanging punkha 18 0 
Eadie ere eariae bearing cover... | 010 
——-——|_-%9 110 
770 11:10 
a7 
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7,164 











Extathishwent. 


7,916 | 1 District Engineer at Re. 400, for 11 months, 


all of 
Sarelling spensen 
Travelling expminas 
1 Overseer at Ra, 7 
1 De. 
Travelling expenses 


1 Orermoor at Ra 60, 
Horse allowance of 


1,820 | Price of « tent 


ake 
ill 
: 






Besse 
SEagas, 
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fn tie 
i tne 





at, 100, 


for 11 monthe 
Engineer 





Engineor at Rs. 30, for 10 months 
of Engineer from Furreedpore to 
“ot aig tivo ‘from Delhi to 
| for] month and @ days)” 


y . 
fet iy 1 aie 
‘of Engineer trom Furreedporo to 





for 4 months, at Rs. 20, 
ie 


of augars from Adamdighi to Bogra 
of teat from. ditto ditto 
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Subeiee 
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EBSeaud auto 8 | aebaksse8s 
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* 16,006 15. 9 





counts, 





Balance of cash as 
‘Law ammount of chog 


Imprest in the hands of District Engineer 


Weighing and carriage of coals ae 
ito Talookdar for repairs to village rods 
Baboo Rughunath Moustafi for repairs to roads’ 
Beajenars Nath Sirker ditto itto 
+ | ME Jy J. ditto ditto. 
Kodrutuilah Talgokdar ditto ditto. 





Brought forward 
Advances. ~ 
Sorting, storing, and Of mo ase 
Minar depp Kins ins Mebals, om acco of advan 
for village roads .. 


Achaviur Roy, Khas Mebals, on account of advance fir 
renal fo village roads 
Superintendent of Uathowtioal “Instrament:” “Dopast 
‘ment for tools and plant... 


District Enginoor for making a tent 
Ditto for furniture oy 


Golam Rewul Miab tor ropetrs to village roads 
and earriago of timbor 
of bolts and nuts 





ae 


ar 
00 
00 











Syed Abdus Sobhan Chowdhry ditto ditto 
Value and carriage of Fortiand coment 


Bhoobun Mohtn Roy and Kristo Chunder Dutt for 

aba ery fei” om 
an for earriago of 0 

MrrW, 8. Mackay for refuirs to Dinagopore road 

Overwor Mr. HH. & Taylor for time os 

Tron girders a. us ~ 








Betshon Chaamter Roy and “tambromto Mocumdar, 
‘contractors 





Revilla’ Mundlo and'Karw’Sindar” 
Faia Mahomed and Karip Mistry 
Harn Mistry e 





Total expenditure of the year 
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2 
251 


0 
0 
8 
0 
1 
0 
0 
245 0 
0 
0 
0 
8 
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Re ar 
B60 4 


10.277 6 3 


2000 


42,008.10 8 








Balance por road cess cash-book 











Partrovnans. Amount. 
ar. 
per Bs 010 
en Saareebin nosound, Ut ot yo all” 61085 3.11 
ne 2 4 
170 0 





IL. J. Cooxe, 


Chairman, 





No, B7DR, d dated Pubna, the 81st December 1879. 
From—W. M. Cxay, san equine District Road Coss Committee, Pabra, 
~ To—The Commissioner of ‘the Rajshahye and Cooch Behar Division. 

‘I waye the honor to submit herewith the annual accounts and report of the Pubna 
District Road Fund for the cess year 1878-79. 

2. The accounts have been audited and passed by the Committee as prescribed in section 
88 of the Road Coss Act. 

3. Memders.—The following were the members of the Committee in the commencement 
of the year, The number of meetings attended by each is given against his name :— 


ie 


Number of mootings 
attended, 


Magistrate and Collector oo 
Executive Engineer, Rajshabye Division tin 
Senior Covenanted Assistant or Uncovenanted Deputy 
Baboo Amar Nath Bharteshagen 
J. Cockburn, Esq. ‘ 
Baboo Hara Sundar Rai rh . 
k y» Mohima Chandra Chowdhri_ ae Te 
ys Kali Moban Basu po on oH 
» Sri Kanta Bhaumik wee ery +0 
‘T. Brae, Esq, junior ‘ia one a 
Baboo Mohima Chandra Basak ... 6 os 
» Kailas Chandra Mozumdar oo vee 
» Chaitanya Chandra Saha ies os 
» Mathura Nath Mozumdar it ae? 
Moalvi Azimuddin Chowdbri_ os oe 
Bavoo Abhai Govinda Chowdhri on 
»» Annada Govinda Chowdbri ite 
y»  Kesay Chandra Lahiri w. oo us 
»» Umes Narain Chowdhri ... P ae 
» Basanta Kumar Rai + 
a» Banwari Lal Rai 
}, Govinda Nath Saha ‘i ie 
= 4 »» Prasanna Chandra Pakrasi aie ne 
“ y» Ananda Mohan Saha Chowdhri ais ve 
» Prasanna Kumar Sanyal Me oe 
Kali Nath Sanyal we oe oe 
Munshi Kormanullab $58 wee oe 
Dr, H. M. Davis - 
Baboo Gopal Chandra Mookerjea_ ae 
Moulvi Abool Monsoor ase ste 
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4, The term of incumbency of the majority of the sbovenamed members having 
expired under section 49 of the Act, the re-appointment and appointment respectively of te 
pentlecson named below were sanctioned by Government on the Lich Jane Bp = 





Re-appointment of— 
Mx. T. Brae. Baboo Kai 
Baboo Amar Nath Bhattacharjea. » Mol 
y»  Annada Govinda Chowdhri. » Prasanna 
. » Govinda Nath Saba. »» Sri Kanta Bhanu 
a» Hara Sundar Rai. Appointment of— * 
» _ Kali Mohan Basu. Mr. Re, ae: 


Munshi Kormaoullab. 





Baboo Bhogwan Chandra Das, 
» Dinendra Nath Sanyal 
» Durga Nath Bagchi 
» Giris Chandra Rai 
» Mohima Chandra Sarkar 
» Nafar Chandra Saba 
»  Pratab Chandra Rai 
» Ramdhon Chaki - é 
» Sri Govinda Chowdhri ... 
Sambha Nath Chowdhri 
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date to the close of the year. Baboo Kedar Nath Ghosh, Deputy Magistrate, was clectod 
Vioo-Chairman on the 4th of October 1879, as Vice-Chairman Baboo Amar Nath Buatta- 
charjea’s services were extremely useful, 

The particulars regarding the attendance of members at meetings are given in the 
statement annexed. 

8. Nine meetings were held during the year, in two of which-a quorum was not obtained, 
and the attendance of members was at first generally only sufficient for the transaction of 
business, but since the appointment of the new members it has been more satisfactory. The 
meetings generally consisted of the official members and those of the local bar. ‘The zemindars 
from the mofassil very rarely attended, except when they happened to be in the stition on 
business of their own. Of the present non-official members, the pleaders and mooktears take 
an active interest in the transaction of business, and have materially assisted in the proceedings, 
except on some occasions when there has been a tendency to combine. The official members 
as a body fully discharged their duties, 

9. Inspection of accounts.—The District, Road Fund and the District Engincer’s offices 
were not inspected by the Examiner of Public Works Accounts during the course of the 
yoar, but the accounts have been subsequently examined in the beginning of December 
current by Mr. F, Moore, Deputy Examiner, ‘The result of bis inspection has not yet been 
communicated to this office. 

10. Finances.—The year commenced with a balance in hand of Rs. 24,615-4-4, the total 
receipts wof the year from all sources of revenue excluding deposits and advances were 
Rs. 50,757-9+9, making a total of Rs, 75,372-18-1. The estimated income of the year was 
Rs. 53,900, Deducting from this sam Rs, 7,000, the estimated nominal proceeds from house 
cars for 1878-29, the actual reocipts have exceeded the estimate by the sum of Rs. 3,857-8-9, 
which is to be set off against the unrealized balance of the previous year, 

11, OF the total income of Rs, 50,757-8-9, Rs. 46,488-7-5 was derived from cess on 
jmde, Rs. 2,112-11-6 from coss on hovses due for period prior to April 1878, and Rs. 66-1 
from 1 per cent road cess on lands, The greater portion of the amount, Rs. $70-5-7, shown 
under the head “Fees and forfeitures,” was realized as process fees from defaulting cess 
payers. The miscellaneous receipts, Rs. 1,219-15-3, consist. almost exclusively of the 
Government contribution of Rs. 1,200 towards the cost of the joint establishment for the 
collection of the road and public works cesses, 

; 12. Cess.on lands.—Tbe annual demand of road cess on lands at two pice per rupee is 
Rs, 46,800, and of this demand Rs. 6,912 remained unrealized at the close of the years 
The total unrealized balance of the yeat under report and of previous years was Rs, 7,600, 
The receipts from céss on lands (Rs. 46,488-7-5) exceeded the demand by Rs. 188-7-3; but 
adding unrealized balance of 1877-78 under this head, Rs. 7,700, to the estimate for 
1878-79, thé percentage of céllection amounts to 86°1, only 1 per cent above the percentage 
| of the previous year. The gross collections of the last year under this head show an increase 
of Rs. 1,087-18-1 overt those of the year preceding (Rs. 45,400-10-4.) 

18, The chief cause of aorrear has been remarked on in my report of the 20th ultimo 
(No 68RC), ‘The numerous co-sharers in the different estates each wait for their neighbour 
to pay the cess, which ends in its not being paid at all till coercive measures are taken, This 
“reas and-others will fortunately be removed if the Bill now under consideration becomes 

7, 









































14, Howse cess.—There was no demand of house cess for the year under report The 
‘amount of collection shown in the accounts unde; this head was realized as balance due up 
| Bist March 1878. There is still a large amount of balance outstanding, most of which 
will probably have to be remitted. 
15. ‘The total outlay, excluding “ Advances” and ‘ Refunds of deposits,” amounted to 
Bs. 64,450.11, Of this, Re. 6,036-15-9 was taken up by the cost of establishment and 
‘ontingenciesi#e collectiou‘ef the cess, for Committee's office, and for acquisition of lands. 
‘on acquisition of Innd amount to Rs. 1,493-10-9, Some reductions were made 
year in the establishment for collection of the cess. The third clerk and two 
Wess serving peons were abolished, avd the pay of a mohurir reduced from Rs, 20 to Rs. 15 
(et mensem, ‘Dhis has secured an annual saving of Rs. 480. . 
16. Daring the year Rs, $5,131-1-10 was spent on original works, and Rs, 12,503-10 
‘% waintenance and repairs. ‘Toe establishmont on work cost Rs. 10,067-8-5, and tools 


Paiet Rai 742-7. OF the outlay on repairs (Rs, 12,502-10), Rs. 2,085 was for village 








r 
—The road cess does not cause much interest in this district. The 
thorized tax, but no doubt it may be made popular as soon as it is 
its of the cess close'to the homes of the people in every part of the 
‘all lasse# aro more or less dissatisfied at the slowness with which works 
considering the limited income at the disposal of the Committee. They 
richicovered at once’ with good roads, which of course is not possible 

y lowerclasses are Said not to understand the objects of the cess. 
‘be mentioned that during this month the 
<division has been inspected by the Superin- 
. hg District Engineer so strongly that, 
missioner, the Chairman of the 
iven notide to the District 
“be noticedtthat almost 


re 








all the works suffered considerable damages from the unusually high flood of last: , 
which oyertopped nearly all the patnnked rose in the district, and caused extensive brdstes 
in several of them. 7 

SOxieixat Works. 

19. Tho District Engineer reports to the fullowing effect on the original works 
constructed during the year, Hiswemarks mast be taken in connection with the report of the 
Superintenaing Engineer, which is in. the hands of the Commissioner, and my own remarks 
made after having seen the works :— 

(a). Construction of the road from Pubna to Moonskedpore, and of the road,from Oroonkola 
to Sara.—These two roads, with a portion of old road (the Hajihabe road) in the 
middle, form tbe line of communication between the sudder station Pobna and the 
Northern Bengal State Railway at Sara, the total distance being about 24 miles, wore 
taken in hand in 1877-78, ‘The District Engineer reports that the waterway afforded by the 
bridges constructed on them appears to be sufficient, the extraordinary foods of last year 
having done them no injury. The two new sections of this feeder road together cover a 
length of 14 miles. The first section bas been completed at a total cost of Rs, 20,041-7, and 
the second at Rs. 5,914-6-9, both including bridges, 

It is scarcely necessary for me to give remarks on this work. It is the first in importance 
in the district. It is not by any means complete as a communication between Pubna and Sara, 
The first three miles out of Pubna wanting and presenta great diffeulty, owing to the 
rush of the overflow of the Pudda in the rains from the direction of Kumedpore:to the north. 
east. This part is quite impassable for man or beast except in the dry weather. A’ good 
deal of bridging and earthwork is required here. ‘The rest of the road presents no'difienlties, 
and is in fairly passable order. During the year two rather large timber bridges have been 
put up, and two smaller ones with two bricks culverts. This part of the road also still requires 
repairs ia many places, and finishing work to make it what is should be. We are burning 
bricks now to prepare bridging for the Pubna end of this road, Possibly the work may be com- 
pleted before the rains. 

(2). Construction of road from Ranugaon to Bhowanipore—This road likewise was 
commenced in 1877-78 and was completed last year, except a little of the saperstructure ofa 
culvert of four feet span. The late floods caused some damage to the embankments, which 
ate now being repaired. The total outlay on this work, including bridges, amounts to 
Rs,.10,834-9. This road connects the sudder station with Chatmohar. 

This part of the Pabna to Chatmohar road was also inspected by the Superintending 
Engineer, whom I accompanied. It presents no difficulties of any kind, being mostly earth 
work. It is not, however, complete. Some more culverts and earthwork ‘fre required. 
As acommunication between Pubna and Chatmobar, it is at present made very little use of 
owing to the other portion between Bhowanipore and Chatmohar (about eight. mails) being out 
of order, three of the bridges sct up last year on this part having been so injured as to bo 
impracticable. I am in hopes this will be set right daring the season. 

(c). Construction of a masonry bridge of five feet span on the Rajshahye road ; cst 
Re. 4h2-9-3.—Two culverts of the same size and description were provided for in the budget 
estimates, but the District Engineer could construct only one. 

I have not seen this yet. 

(@). Remodelling bridge at Koomedpore on the Rajshakye road; cost Ra, 611-8-6.—This isan 
ordinary repair; a very useful work, and fairly though expensively done, There is so much 
uncertainty, however, about the course of the Pudda, that it is possible the bridge will be cut 
away in the next rains, ¥ 5 ae 

(¢). Construction of a masonary bridge of ten feet span on the Serajgunge road, Lst section; cost 
Re. 1,006-6.—1 have not seen this yet. 

. Construction of two tinker bridges of ten feet on the otd portion of the Chatmoksr 
road , cost Re, 725-14-3,—OF these bridges, one has broken down from construction, 
and another became useless from the road in connection with it being wagued through und lef 
unrepsired. i 

-  Construetion of ttoo masonry bridges of five feet span on the Serajqunge road, 2nd scctin 5 
Cost Rs, 686-7-3.—I Lave not seen this yet. 

(A). Completion of ten timber bridges.on Chandaikona roai.—Thoso bridges ' 
completed in 1477-78, when work had to be suspended in consequence of the 
‘They were completed last year at a total cost of Res, 2,577-7-9, ee | 

T have not seen these, but from the report of Mr, Farrer, I 
been damaged by the late floods, and that, where they have 
Jeft standing minus any road approches, 

(@). Construction of four timber bridges 
Re. Roo have not Be these : the remar 

+ Compensation for lands taken 
road was constructed di f 
this district, but the ens 
Road Fund, 























Construction of a fair-weather road from Muthura to Bera, ten miles ; cost Re. 400.— 
track only, marked by a trench on each side, with a little earth thrown and 
h is not continuons, but is useful as far as it goos, 

(mi). Construction of a fair-weather road from Ryegunge to Taras, 18 mites; cost 
Rs, 440-13-9.—1 have not seen this. 

(x), Construction of a fair-weather road from Chatmohar to Handial, 12 miles; cost 
Bu 1.9,—1 have seen this in parts in going from Cbatmobar to Handial. The first fow 
miles are used, but not the last part. It appears to have been made too much in a straight 
Jine without regard to the height of. the land. 

(0). Construction of a fair-weather road from Ulbapara to Taras, %5 miles; cost 
Ré. $58-12-0.—I went in this direction last year, but did not observe this road, 

‘ (*). Completion of the Road Cess office Building; cost Rs, 205-5-6.—I remarked on 
this 
made, 













it year, It is inconveniently small, and an additional room is now beiug 


20. With the exception of the construction of a masonry bridge on the Rajshaliye road 
alluded to above, and the re-construction of a portion of the same road, estimated at Rs. 1,418, 
all the original ‘works provided for in the budget of 1878-79 have been completed, ‘and the 
District Engineer reporte that they have been completed satisfactorily; in which opinion I 
do mot agree fron’ what I have seen, The re-construction of the portion of the Rujshahye 
road was not undertaken last year, as the encroachments of the Ganges were observed to tend 
towards the proposed line of the new road, As 1 have remarked, the course which the Padda 
likely to take is very uncertain, but there are some hopes it will discontinue cutting in the 
direction of this road, which is a most useful one. 
21,+ Almost all the existing roads in the district were repaired during the year— 
















Repairs. 

(a). Repairs to Rajshahye road, including bridges, Rs. 2,046.7, 

(2). Repairs to Dogachi road, including bridges, Rs, 635-8-3, 

{c). Repairs to causeway on Bajitpore road, Rs, 208-4.6, 

The Rajshabye and Bajitpore roads both suffered severely from the floods of the year, 
and all repairs were undone, . 

(@).. Repairs to Serajgunge road, Ist section, Rs, 167-3-6, 

‘). Repairs to the continuation of the Serajgunge road, 1st section (metalled), lying within 
“the limits of the Poboa Municipality; cost Rs, 256-8-6, This bit of road, with some other 
bits, the Road Cess Committee have agreed to take over 
Phin BE rand ain salt Mer ibe municipality, ao sanction of transfer has been 

1 of anetion of the applied for, The repair of thie bit was taken up by the 
Rubee antec He We Roak Coe HEE Cees Department very lata last year, and bed he 

continued to the current year.* 

(/). Repairs to Tantibond road with bridges, Rs. 177.14.6. 
(9). Repairs to Sujanagar road, Rs, 52-8, 
(4), Repairs to Serajgunge road, 2nd section, Rs, 484.6. 
i. ‘irs to Chandaikona road, Res, $,848-6, The amount originally allotted in 
the budget for repairs of this road was Rs. 3,200. ‘This amount was afterwards found to be 
insufficient to make good the damage done to the road by the flood of 1877-78. Sanctiou 
» was therefore obtained from your office to supplement the grant by Rs. 655. 

Thave not seen these repairs, which were done since 1 was in these directions. 

(J). Repairs to Boyra road, Ks. 583-13-3. 

(®. Repairs to Chinakhara road, Re.-671-10. 

().. Repairs to eight fourth class fair-weather roads ; cost Rs, 1,284-11-3, 
2. Village |. —The amount epent on village roads during the year was Rs. 2,085 
itof an allotment of Re, 2,316. Of this, Rs. 1,285 was spent in the Pubna sub-division, 
ind the remainder, Rs, 750, in Serajgunge. Although Rs, 1,158, the moiety of the total grant 
‘or village roads, was placed at the disposal of the Serajgunge Branch Committee, th-y were 
able to spend Ha. 260 only, ‘These works in the Serajgunge sub-division were supervised by 
‘cal zemindars and gheadmen, In the Sodder sub-division there is etill some difficulty in 
fiting mon to take charge of the money and works in the outlying tracts of the intetior, 
et eneoumgement is afforded to them to come forward for the purpose, Several 





























an ge ways haye, however, been made. ‘The total amount for Pabna, Rs. 1,339, 


oe 









‘26 villages, The works were managed by village headmen, and in such 
done much to retnove the pressing want of a large number of the 


—Nothing was done in this direction during the last year, exeept the 
purchase of gahions, Provision has been made in the current year’s 

of the Moonshedpore road for five miles with fruit-troes, and the 

road with babool trees, and operations have beea commenced by the 
bat I “am orry to sdy, without judgment, as every one of the trees, as far 

t ‘road have died, and the money so far has been wasted ; but 
A difficulty is that young trees will not grow in the low 


t of connecting the railway station at S 
abd he gen tran ft pawn aprsane 


res 









At present there is no traffic worth mentioning between any part of the district and the 
railway ; and T notice that, even where the connection is sige ec is not as yet thade 
of the railway communication, Thus goods (us jute) going from Chatmobar to Caleutta 
are carried to the Padda and shipped’ ata place called Madpur, which affords some slight 
accommodation for boats to anchor at; and goods from Dasuria, about eight miles from Sara, 
go to the same place for shipment, However, there is a tendency to import goods by means of 
The railway, and T expect tis to fiforease considerably. 
25. tablishment on collection of revenue. 
English Devartment.—Head clerk, Baboo Durga Prasanna Mookerjea,a yery carefal, 
intelligent, neat, and use‘ul officer, 
Segond clerk. Baboo Sasadhar Bhaduri, does his work carefully aud satisfactorily. 
Vernacular Department.—Vhe work in this department has beon done satisfactorily, 
26. Committee's clerk and accountant, Baboo Anandogopal Guin. I am favourabjy 
impressed with his utility a8 a public officer and an accountant, He seems to take a. lively 
interest in his work, which he understands thoroughly well, and does it in a manner highly 
creditable to himself and satisfactory to his superiors, -, 
27. Establishment on works.— District Engineer, Baboo ShibChunder Mullick. I need say 
nothing more about this officer with reference to what I have mentioned in. paragraph 1s 
above. His work has, I au sorry to say, not generally given satisfaction to the Committe», 
who have, however, waited for the opinion of the Superintending Engincor upon which 














































to act. 

Baboo Madhar Chandra Chakravati, Sub-Overseer, Pubna sub-division, joined his post in 
Jone 1879. ‘This overseer does not give satisfaction. He has not the practical knowleds, 
necessary for his post. ‘ 

Baboo Preonath Ghosh, Sub-Overseer, Serajgunge sub-division, joined his post in Juno 
1879, ate qualifications of this overseer are suffivient, as far asis known, but I bave not seen 
bis work. 

Office Extablishment.—Head clerk, Buboo Jogendra Nath Mookorjea, has worked fuicly well, 

Second clerk, Baboo Mohini Chandra Saba. What work he has to do has been done 


satisfactorily. 

28. As regards the new current year, Rs, 19,746 have been allotted ¢» establishinon, 
Rs. 2,697 to original work, and Rs, 13,725 to repairs, 

The allotment for original work includes Rs. 12,014 compensation for lands, Rs, 4,44 


for bridging, and Rs. 5,906 for road work, 
The following are the details of the works provided for in the current year’s budget; 


(a). Substituting masonry piers for timber ones to bridge at Maligacha on the 
Moonshedpore road, Rs. 1,500. The sum allotted for this work has since been transferred to 
providing bridging for the firet portion of the Pubna-Sara road. 

(2). Compensation for lands for the Moonsbedpore road, Rs. 3,290. 

{c). Planting fruit-trees on the above road, Rs. 557, 

(d). Construction of a masonry culvert on the Rajshahye road, Rs. 352. 

(c). Metalling of one mile of Bajitpore road, Re. 3,665, Of this sum Rs, 1,500 has been 
transferred as above. 

(f). Raising the first five miles of the Serajgonge road, Ist section, Rs, 1,508, 


(g)- Raising the Tantibund road, Rs, 743. 
(4). Construction of a masonry culvert on the Tantibund road, Rs, 352. 
ti). 


Completion of the road from Raneegaon to Bhowanipore, Rs, 1,000. 
G)- Compensation for lands for the Chatmohar road, Rs, 2,624. 
(k). To survey the line of road from Dhoobri to Tangrail for the proposed road from 
Pubna to Serajgunge, Rs. 500. 
(2), Compensation for land, for the above road, Rs, 4,000, 
(a). Planting babool trees on Chandaikona road, Rs. 100. 
(n). Sabstitating masonry piers to timber ones to bridge at Dadapur on tho Sara ros, 
ts. 684. 
(co). Construction of a five feet culvert on the Sara road, Rs, 852. 
(p). Compensation for lands for the Sara road, Rs. 1,566, 
Construction of two masonry culverts on the Chinakhara road, Rs, 704, 


(). 

th. Addition to the Road Coss office building, Rs. 1,446, ‘ 

(4). Petty original works, Rs. 600. F ae 

29. Besides the abovenamed original works, repairs have been provided for all | 
existing roads ata cost of Rs, 9,725, ie. 4,000 ie been sot apart + village ‘commanica 
uons. “s 


30. A copy of the report on the operations of the Act in the 
as submitted by the Chairman of the Branch Committee, is hereto 
ot the stunts of members are shewn in the same statement 

mittee. : pea 


No. 827, dated Camp 'Byegunge, the 18th 
From—H., Faunea, Eeg., Chairman, B F 
_ To—The Chairman, Distriet Road Cuss Oc 
| I xave the honor to submit the report called 
$6. the operasions of the Re ite Coas 



















Neale 4. 











I most apologise for the delay, which has been caused by my being out in camp, I must also 
Pe SGRIReAaste Gia tlandcof tie report itaelfehich will be found’ extremcie cecnparsan lth 
etoeeation Thave to hand is extremly meagre. As, however, the operations have been 
of an ibe ee utimportant nature, this report is likewise unimportant. 
La following gentlemen were members of the Branch Committee for the greater part 
of the year :— 
- R. Bruist, Esq., Merchant. 
Baboo Isan Chandra Sen, Deputy Magistrate, 
©. S. Ridge, Esq., Merchant, 
Baboo Pran Chandra Pukrasi, zemindar, 
y» Raj Chandra Chakravarti, landholder. 
» _ Sarat Chandra Rai Chowdhri, Merchant, 
W. G. Savi, Esq., Manager, Salop Estate. 
Moulvie Akbar Khan, Assistant Surgeon. 

The following changes have been made as per Government order No, 4042A, dated 11th 

September 1879 :— 
Baboo Kali Kamal Majoomdar, vice Mr. Bruist. 
» Nidbu Lal Haldar, Assistant Surgeon, vice Moulvie Akbar Khan. 

‘The following changes have ulso been recommended in this office letter No. 309, dated 
19th October 1879 :— 

Mr. A. W. MacDonell, vice Mr. W. @. Savi. 
= n» G. Ogilvie, vice Baboo Sarat Chandra Rai Chowdhri. 

8, Astatement, in the prescribed form is hereto appended, showing the particulars 
required regarding the attendance of the members at the several meetings held during the 
course of the year. 

4. There have been no committee meetings daring the road cess year since my coming to 
the sub-division, I should say thot less interest is taken in this work than in the work of 
the municipality. It appears to me that the amount of money placed at the disposal of the 
Committee was much too small to excite an interest in the work. 

5. At the beginning of the year there was a balance in hand of Re, 466, and a further 
som of Re, 692 was placed at our disposal, making a total of Rs. 1,158, Outof that sum 
Rs, 750-3 was expended during the year on the construction of three village roads, viz.— 

(1.) Chowhali to Belkuebi. 
(2) Ditto to Shazadpore. 
(8.)  Haripore to Tetuliya. 
(The amounts spent on these roads were Rs, 550-3, Rs. 100, and Rs. 100 respectively.) 

Looal zemindars und headmen supervised the work and the expenditure of the money, I 
have of course not yet had an opportynity of seeing what was effected, or how the work bas. 
been done; but from such insignificant sums we cannot expect any very great result, and I 
conjecture that the floods of the last season will not have left much trace of these roads. 
With the money you bave allotted for our use, our Branch Committee intends to work near 
Serajgunge town. ‘There is plenty of room for road-making in every direction in this sub-division. 

6. As buta very small and insufficient portion of the proceeds of the cess has hitherto 
teen spent in this sub-division, the people consequently look upon the cess as simply a Govern- 
ment tax, Any one who attempted to persuade an ordinary person that the cess was devoted 
to local works would lose his credit with that person. There can be no doubt, I should think, 
that the Serajzunge-Chandaikona road is in every respect the most important rond in the 
sistriot ; yet there has been nothing more than mere patching done to it for years, As far as 
Toad-making goes, the sub-division may be regarded as a sort of éabu/é rosa. Lam afraid Iam 
vot sending very intelligent report, bat I must excuse myself on the ground of want of 
information and of the unimportance of the operations. 


APPENDIX A. 
Abstract of Particulars regarding Meetings of the District and Branch Road Coss Committees 
Sor the Cess year 1878-79, 
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No. 6.—Part II. 
PUBNA DISTRICT ROAD FUND. 
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% : 
Details of Income and Expenditure for the Cess year 1878-79, From 1st October 1878 to 30¢h 
September 1879, to accompany the annual account for that year. 
ie -— — —— 
Amount 
Sub-hoad of | ay ; 
per budget Panticunans, Amount, Total 
ae ‘estimate, - 
* Re TxcomE. Re. 4. PR Ra ALP 
rates 800} Coss on lands... a ws | 40,4887 8 
ba | ie "y minos and bridges os oh 
7,000 » houses « «| 21211 6 
. 48,601 211 
# 90 | One per cent rond cess Z 6 100 
Muturpha iG hy vl 
sD: ak at Tolls, 48,007 P11 | 
lancous Re] vases o a > 
= Canal or river toils e 
Rents of seruia and staying bungalows 
Fees and forfeitures. 
Road coax process feos 
Copyits feos 
Boarching foes 
. 500, | Fine realized from an ameen 
Ditto from a road sirkar 
Ditto from a clerk 80 5 
k Ditto from a duftry 
Bs 0 
Mircellancona, — 
Government contribution towards the cost of the Road 
{| and Public Works cess joint establishinent "| 1,20 0 0! 
i | Pay of tho District Enyinoor for one day, recovered from | | 
10) “the Small Cause Court, Puboa se eee 1610 6) 121215 3 
Bale proceeds of unserviceable “bamboo posts and | | . 
_braaches of trocy overhanging roads we ns 349) 
vance recovered from 
maple Leomee - Distro Hgin ee ee | 
Chairman, Branch Road Cess Committee, Serajrunge 4050 0} 
Kalam Mistri ne ne ~ on} 9985 0 0] 
Guru Quaran Datta | 3,000 0 3 
Toud Coax Deputy Collector | “100 0 
Innai’ Sheik er B12 0 
a8 0) 
1b 6 0) 
. . a 000) 
270 0 0 
200 0) 
_ 207 0 0, 
Madhan Chandra Chaienvarti 500! 
Chandra Kumar Mooler} 00 
Shib Chandra Chakravarti 0 0 
Preo Nath Ghosh... 20 0] 
* Thakoor Das Mistri fn 00 
Misor Swrdar ae 5 q . 5 so 0 o) . 
Deputy Collector in charge of acquisition of land 2 0 0 
Borat Shoik a 800 
Bijoy Bhumali 560 
‘Mokim Molla 10 0 0) 
ehu Sheik is 00 
= Ananda Gopal Guin 3 
Kedar Nath Sarkar 
Kedar Nath Mistri 
Doporits received & 
4 ‘Total Receipte 
Exreypireng 
Clerks. | 
(nora manages 7,002. | On collection of revonuo— | 


















‘Head clerk for 11 months, at Rs. 58 por monsom —.., 
Becond clerk for ditto,’ at Re 80 ditto 
Third clerk for six months and 25 days, at Rs 25 per 


Rak 
‘Ono moburir at Re 20 per mensem for 
tons, anus Ha recovered ae 


6915 6 

















W715 


03 


218 15 
168 15 


ww 


nu 
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280010 3! 





Public works 





762 


11,000 


1,00 


Servants. 
On collection of revenuio— 
‘One duftry at Rts. 6 por mensom for 11 months 
Peons at Rts. 6 each per mensem 
ue pualkha-puller for six months and 19 days, Re 
‘por mensom 
‘On Committee's control— 
One poon at Re, 6 por mensem for 11 months 
‘One punkha-puller for five month aod TS days, nt Rs. 4 
per mensom a 





Bia ak 
One swoepor for two months, at Re. 1 por 
‘monsem 200 
One sweoper for nino month, at Rt, 18 
‘por mene... =~» 380 
Contingencies. 


Og colectce of reveuus snd Conraltie's control — 





i ous for serving Road Coss ‘processes 
Receipt stamp on ema 





Forms 
Conveyance of forms Ks 
Office rent, 

Changes for printing the antual accounts in the aii. 











ett Gazeite ase es 
‘Advertisemont ie ze 
iy of books 
Miscellaneous contingoncios 
— al 
= 
o¢ ‘Total ‘Total 
ae estimated | outlay to end 
gE ‘cost, of year. 
2°) 
Re. Te, Re ak 
Original Works, 
2 | Reconstruction of a | 
tion of  the/ 
jshuhye road, 
Construction of two ous | ann 9 8 
muoury bridges 
io amass 
ho ababye 
Remoting b : 6 
ra el 72 | ou 8 
= aan 
on 
rond, ii 


Completion of the 
road from Pubna 


6 
$712 11 
soay| "to 10 0 
by 162 130 
45 810 
moo 








+ | Compensation!’ 1,600 
taken: 
the “oon 
‘Construction of 











05 15 9 
66010 6 


670 
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500 
aud 





Hot® Naweeiee 
ESE guakeoe 
Ss05 cancaaun 
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ou 8 6 




















4,882 1 9 
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Public works-—con- 
tin 
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7,600 


1,900 


1,156 


5,600 


4,500 





Tl 
5 
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number, 


6 


10 


10 














Brought forward 
Total Tota 
estimated, | outlay to end 
EXPENDIrOME—con- | CoBt. of the year. 
tinued. 
Original Works— | 
‘continued. 


Completion of Chat- 
mohur road from 
Kaneogaon to 
Bhowaniporo— 
Earthwork 
‘Turfingg 


Brig 
Masonry work... 
Woodwork 
Wagos of wirkar 
and chaprusi, 
Contingencies ... 
Compensation for 
lands taken, 
W 
al 


for the 

Wwe road, 
Construction” of 
two 
bridges of five 
fa ope on 

ie Serajigungo 
road, second 
section, 
Completion of 
ten timber 





road, 
Construction of 
four timber 
‘ridges of ton 
foot span on 
the Chanda 
kona road. 
Compensation 
for lands 


taken up for 
the Chandai- 
kona rod. 
Cunstruction of 
two mason 
bridges of tive 
foot mpan on 
‘the Boyrahat 
road, 
Completion of Sara 
‘road from Oroonko- 
Ia to Sara— 
Earthwork 
Darling 








2,550 


1,156 


5,600 


698 


2,577 


1,100 7 


5,856 13 


661 


4,207 18 
47:10 
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15,649 14 


2104 3 
‘164 2 


2,200 14 
21405 9 
80 0 


12 12 
520 7 


655 7 


840 14 


1,100 7 


5,356 13 


ool 7 


791 
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Public works—con- | 








2,816 








Repairs to Rajshahyo rond-—eontinued— 





Saas 
eps to ‘bridges on Raa nd Fond 


Do. ioe cy ee eb 
to inclu 
Do. to causeway on Bhowaniporo 
Do. to Serajgunge rond, first iar 
Do. to portion of the abore road within tho 
Patna ciepati taken over from the 
‘Town Comrittec. 

Repairs ‘to bridges on Serajgunge road, first soc 


to Tantibund rond .. 
se ee ‘Tantind road 
to pauect rea Toad 
te Sijanagar 
to Saeed road, seeond soction 












FFP FEE 


Do. to Chandaikona road— 


Vidlage Communication. 


Pubna sub-division— 
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Brought forward 









































ExpEnpircne—(continued). 
Estattishnent. Bei cas 

10,210 | District Enginoor for ono month, at 

One oe as) pet womens - 4000-0 
District "Rngineer for it moni, Rn ud 

500 por mensom wu 5y 0600-8 
1 8ub-Ovorscor, at Rs, 40 per mensom 
for five mouths and 17 days es oo zu 9 
TSub-Overveor, at He 20 4 ‘por inenseri 
for three months o 00 
1 Sub-Oversoor, at Rs. 50" ‘onsem 
for two months and oven days 11110 6 
408 9 8 
1 Gab-Overseer, at Re, 60 for 10 monthy ant 
o15 110 
ae clerk: and accuintant’ for 11 months, at Rx. 8 
‘per mensom 220 0 0 
1 Assistant clerk, ot Rs. 20 for 11 months’ 29 00 
1 Draftrman, at’ Rts, 22 por mensem for nine” montis | 
and 16 days 5 8 
1 Towporary Sub-Overseer, at Rs. $5 for 90 days 23 511| 
Ditto ditto, at Rs. 36 for two months 
and 19 days. 115 9 
1 Temporary Surveyor, at fis, 95 for “threo” “montis 
and eight days ns ia m4 6 3 
Seared ing ullowaneo of District Engineer 1345 2 6 
Ditto of Sub-Overseers: 485 27 
Ditto ‘of Surveyor 490 0 
Pay of twopeons, at Rs. 5 aach per mensem for 11 montiie no. 0 
Stationery and book- binding - ae 66 1410 
Purchase of forms a. woe 
Ww: of a punkha-pullor .,, 2 
Forage, “Perl 9 6 
| Office rents, 18 0 0| 
‘Wages of n swoopor 08 0 
Do. of temporary khallasiox 5 8 6) 
Ropainsof office furniture, 746 
Miscellaneous contingencies, i, ss 27 6) 
‘Total Establishment s 
Tools and Plant. 

650 | Purchase ofa Dumpy lovelwith stand 4. aw. 5 4 8 
Ditto of a pair of lovelling staves 567 6 
Ditto. of a prismatic compass with stand 890 7 
Ditto of two 100 feat measuring tapes 1813 2 
Ditto of a camp tablo 712 0 
Ditto of two benches 8 80 
Ditto of an almirah J, 20 0 

Goat of «canvas pura forthe Dis  Enyineor's office 780 
Ditto door sereen 5 240 
Ditto notice board 280 
Charge for conveyance of one camp table’ two touches 

and almirah from Caloutta to Pubna  .., 530 
‘Purchase of a Dumpy level. 20 0 0 
Gharuo for conreyance of ditto trom 1 Caleta to utma 850 
Gost of one brags office seal ,, 600 
Do. eke bese gee w 80 
Pig a al eae 0 2 0| 
hase of four khontas ,,, 180 
Poin of ong shovel 1006) 
880 
500 
- 100 
os | 120 5 9 
15 6 
‘ gu 0 9 

~ 0 
Hu Ce pat Collector 100 0 0 
Ismail Shakh : 3312 0 
Monsra. H. Dear & Co. |.” a8 0 
Blew Chandra Siar 1b 0 0 
Betoo Aliary wo 0 

zo 0 
Bipro Canin atari a 2 0 0 
‘Madu Mistri 27 0 0 
Madhay Chundra Ghakravarti 30 0 
‘Chandé Kanta Mookerjeo woo 
om 00 
6 0 0 
m0 0 0 
wood 
0 oo 
- 30 0 
m{ 18 0 0 
| 21 0.0 












































































10,087 8 6 


878.10 8 


2007 4 0 
11% 0 0 





“Memorandum showing in detail the qctuakGCash’Balance on 80th September 18705. ~ 


PARTtoviaRs. " ~ ‘Amount Total. 

" RRA ORR AR 

Ralanco at credit of the Pubna District Road Pund in tho 
‘treasury as per pass 3 : 

Loos amount of choquos issued but not yot paid 





Improst cash with Dintriot Engineer. Z 
Net batince as por Road Fund Casls 


















No. 86DR, dated Pubna, the 7th February 1880+ 
Memo, by Banoo Dwanxa Naru Roy, Deputy Oollector in charge, 
Svpwrrrep to the Commissioner of the Rajshahye and Gooch Behar Divieion, with refer. 
ence to his No. 887PW of the 6th current. ad 


~ 


No. 20RF, dated Darjecling, the 28th December 1879, 
From—L. C. Assorr, Esq., Deputy Commissioner and Chairman, District Road Cogs 
Committee, Darjeeling, ‘ 
To—The Commissioner of the Rajshahye and Cooch Behar Division. * 
Lusve the honor to submit the District Road Cess report for the year ending on the 
BOth September 1879, together with the accounts preseribed by~Publie Works Department 
circular No. 647D of 19th November and other circulars, The Terai Committee’s report and 
aceounts also accompany this letter. 
The District Committee consists of 16 members. Of these members six are officials, 
Four mectings of the Committee were held ; others were called, but no member8 attending, or 
insufficient members, no proceedings took place. It will be seen that two members of the 
Committee were absent from all four meetings, and that five attended only one: Meeting each, 
No doubt planters find it difficult during the rains and the teasmaking season to pay visits to 
Darjecling, Messrs, Smith, Brown, Harcourt, and Murray were added to the Comittee 
towards the close of the year. Mr. Abbott assumed charge of the Vice~Chairmanship in 
November 1878, and I became Chairman in April 1879, From the Terai Vice-Chairman’s report, 
it is evident that there also considerable apathy exists on the part of the members of the 
. Branch Committee. There are, however, how buat few important questions for Committees to 
uss. This may partially account for the lack of interest evinced by some gentlemen both 
tin the hills and pla The planter-members of the Dist Committee on the other hand 
render excellent service in repairing roads. In fact almost all our roads are maintained under 
their supervision, and are well looked after, In this respect the Terai is leas fortunate. ‘Tie 
Vice-Chairman complains of indifference and want of assistance on the part of the European 
members of the Committee over which he presides. Aé i Cdrisequehce, in the Hill ‘Tracts no 
engineering establishment is kept up. If the plains work has to be done through the agency 
ofcontractor, and the Branch Committee employean overseer who is not favourably ‘reported 
on by the Vice-Chairman. The Terai Commitiee has been vested with the powers of a 
District Committee. In my letter No, 126RF of 7th July, 1 recommended that these powers 
should be withdrawn. I trust this proposal will be approved, as 1 am of opinion that the 
Committee requires more guidance than can at present be given it, 
Other establishments have done fuirly. . 
3. The remarks made last year as to irregularity “im payment of the cess are again 
aD ‘The small amount of the collections have thea to be aevounted for, though. short! 
after the close of the year a large remittance Was feceived from the Terai. , Many contributor 
to the Road Ovss Fund are under the intpreséion that the Cothunittee should repair particu! 
roads in their immediate neighbourhoods, The plea that funds wre limited is nob alway 
accepted. Complaints arising from this souree are sometimes heard; in other respects th 
Ast appears to work smoothly, the more so since house eollections have ‘boon nse 
with. 
4, As above stated, no important questions have been before the Committee during 
past year. The aitention of members at meetings has been ditected to the estimates, accoun's 
nomenclature of réads, and such matters with regard to the accounts, The pi of sage 
58% of the Act bave been complied with. Avtention bas beer id Oy the 
to Government cireular No, 10 of 28th Odtober 1878. 
of the Terai promises better results in fruit-tree planting 
Hill Tracts uo trees have been planted on Foadsidés, As observed ii 
1877-78, it. is practically impossible im the hille to on, 















































circular. There ure no such fruit-trees a Would 
of saite poula “ prevented. With regard to mT 
remarks that our district road tual In 

80: but the excuse made by th YionsChutconte seins Pia 
perthit him to construct ail of the 006 on the Terai sanctioned 

to account for non-expenditure on village ronde, 





* the paxt year road No, 4 of the Terai Cortmittec’s list (Maharidi to 
rag wip taked ovet By Govotnmetft ax cial road, and also toad No. 3 (Kns¥eong 
to claharh on tho district list. Since the close of the year the Commmitteo has been 
felieved of the district toad No. 6 (Jore Bungalow to Teesta). A supplementary list of 

eTittle Runge, EH¥eE Foads (noted in the margin) was subshitted for sanc- 

FO RR at Ronse ion with my letter No. 94 of 9th June. Of these three roads, 
O18, Hekdah Junction to Gallin Noa, 11 and 12 bad previously beon itregularly kept up by 

the Committee, but the last is a new road on our list. During the current year therefore the 

Distriet Committee will have to maintain eleven roads. With the money at their disposal, 

this charge will havé to be met, together with those for establishment, &c., and cane bridges. 

‘As an ofigifial work, the completion of a wooden bridge actosé the Ballasun, thus joinigg 

the roads that lead to that river from Hope Town and from Nagir, has been determined on. 

The Terai list still shows 13 roads, for although the Mahanadi to Kelabari road has been taken 

over by the Public Worke Department, another road, viz. from the Hill Cart rond to the 

Khopul hat, has been added to the list by Government (vide orders received with letter 
» No. 821G,of 7th November 1878), The Terai budget estimate for the current year provides 

for the repair of six roads, and an expenditure of Re. 1,700 on three new roads. 

Ry 6. ith these remarks, I proceed to examine the district accounts. An explanation of 
the smal] atnount of the receipts under the Act has been, given in paragfaph 3. The other 
items on this side of the account require no special notice, Of this Government grant, 

Re, 5,000 was.dn aceount of the Kurseong to Kelabari road, and Rs. 8,000 for the Jore 
Bungalow Teesta road, Both of these roads have sinee been taken over by the Public Works © 
Departrpent. The Executive Engineer bas been advanced the former sum. The unexpended 
balance of the latter, after deducting payments made on account of the Teesta road, will, 
I soppose, have to be refunded. The balance shown on $0th September 1879 will therefore 
be reduced by some Rs. 44000, so far as the Committee is concerned. 

A&A sum of Rs. 120-1546 was recovered from the Conservator of Forests on account of 
road cess, but was refunded under the orders of the Board, No. 685A of @th September 
1878. 

Tv On the disbursement side expenditure on establishment and contingencies need 
not be noticed, Passing to original works, it will be seen that the budget estimate has been 
exceeded by Rs, 400, This is due to an expenditure of Rs. 120 over the estimate on 
account of the cane bridge on road No. 7 (this being a payment during the year for work 
performed in the previous year), and fo the inclusion under this head of a sam of Rs. 500 
advanced for the constrnetion of a wooden bridge over tie Ballasun, connecting the roads 
that lead to that river from Hope Town and Nagir. The latter sam was in the estimate 
included in the amount (Rs, 700) set abide for the repair of the road from Hope Town to 
the river. It is properly expenditure on an original work, and is therelore so shown in the 
accounts now submitied. Mr. Johnston (a member of the Road Cess Committee), who is 
fo donstruet the bridge, has purchased timber with this money, aud it is hoped that daring 
the current year the structure will be completed. m 

8. Under the head of repairs, it will be noticed that no expenditure has been debited 
against roads Nos. 1, 2,4, and 13. Mr. Johnston has charge of roud No, 1, and has. not 
yet submitted his accounts. No allotment was made in the budget for read No, 2. For © 
* the current year a sum of Rs. 400 has been estimated on sccount of the repairs of this road, 
_ which will ‘be undertaken by Mr. Fraser. Mr. Crossman reported road No. 4 to be in excellent 

order, andy as plready noted, road No. 13 was irregularly added to the sanctioned list of 
district * During the rains this last road was much cut up. Being a comparatively 
important feeder, it was taken in hand by Mr. Smith, who has since completed its repairs, 

The refund by Mr. Crossman was from an advance made in 1877-78 for road No. 4. Under 

the rules refunds are to be treated as abatement of expenditure, and not to be included amongst 

—reeipis. No. money having during the past yeat bees expended on road No, 4, the amount 

has been deducted from the total disbursement on roads, 

9. -In the budget estimate the chief items of expenditure on account of repairs (bring 
~ ig up the total to Re, 20,100) were, viz 



































i Rs. 
No. 6 (Jore Bungalow to Teesta) ay = 9850 
«SAD No. 8 (Kurséong t6 Kelabari) ... aut vee 5,000 é 
No. 5 (Namsu to Panighata) ... ae vs 2,000 







i ly to the unadjustment of amounts expended ou these roads, and partly 

fi he allotments could not drtoe the vei he convenisnlty saps, that’ te 
ture “roads as compared to the estimated outlay is due, us On Tot 

ts have to be made, and the Deputy Conservator was only able during the 

8,500 ont of the Hs. 8,000 granted by Government. The grant for the 

has been made over to the Department of Pablic Works. We are now 

y adjustment in our accounts. The repairs to the Ballasun Valley road 

by the Executive Engineer, were also only partly executed. 

that officer from deputing a subordinate to superintend the 

F of 16th August 1879, a proposal has been made to place 
it of Public Works, the Road Coss Committee supplying funds. 

to keep roads in order seems likely to decrease now that 

‘applica more especially to, the roads maintained 


Me 





ea 





SPEIDEE EST * 





se Haars on behalf of the Comintblad: Itis p 

AB mn to add to its let ob saad 
Ro. (the Ba jasun Valley road). In many important 
district roads, ranning, as it does, directly from the plains bya an easy-gradient ad the 
of the Hill Tract. Iv was in the first instance constructed by the Public Works Department, 
ist not completely finished. It requires bridging, and when funds are available they could 

perhaps placed to no better purpes than in rendering this a safe router at all ‘sommione by 

ore traders could conveniently reach Hope Town, 

11. In the Terai funds have been spent on the first seven roads of the list, Six of these 
were repaired under the eupervision of the Vice-Chairman, and road No. 4 by the Exeoutiy 
Engine + The Vice-Chairman asks for 2 larger grant from the tciok funds, 
Piatter will receive attention when next year’s budget is framed, but before the req is 
granted, the D: trict, Committee will, 1 think, require to be satisfied that good workas being 
done in the Terai with the money allotted. When. vi iting the sub-division, my particular 
attention will be given, to this matter, 


















No. 44, dated Phansidewa, the 15th May 1880. “ bs 
From—Bauoo Cnexpra Buusnay Cuaxnavarnt, Vice-Chairman, ‘Terai Branch * 
Road Cess Committee, 
To—The Chairman of the District Road Cess Committee. *, 

‘Wrru reference to your memorandum No. 101 RF, dated the 30th ultiino, and subsequent 
reminder, I have the honor to state that I do not’see that @ revised report is necessary. 1 
beg, however, to submit the following explanation with respect to such of the items in the 
report as might at first sight seem to be discrepant with those in the accounts. 

2. Itis stoted in paragraph two of the report that the totahnumber of members is now 
15, but in the abstract of particulars regarding meetings, only nine have been shown, the 
reason being that after the four members had been added there was no meeting till the close of 
the year, so » that, if the additiun was shown in the abstract, the figures would have been 
misleading, 

8. Toe figures shown in paragraph 3 are not those which have been ghown in the 
accounts, I have referred to them to show what the funds of the Committeo' ought to be 
after verification with the accounts of the district office, and this was done simply by way 
of reviewing the financial state of the Committee. It will be seen, from what is stated by mo 

ragraph 4, that the accounts are confined to actual expenditure and receipts in this office, 
3a gerne this exception, that I have added Rs, 668-11-1 on both sides on account of the 
road Mahanadi to Kelabari, though the same were paid direct from the district office, and this 
Lhave done in accordance with the remarks contained in paragraph 6 of Commissioner's 
No. 453PW, dated 17th March 1480. 

4. The figures in paragraph 6 having been on account of the previous year, have been 
included under the several heads with those for the year under review, and so they are not seen 
separate in the accounts. 





































» a 
No. 129RP, dated Darjeeling, the 80th May 1880. 
Memo. by the Deputy Commissioner and Chairman, e 
Copy forwarded to the Commissioner of the Rajshahye and Cooch Behar, Division for 
information, with reference to paragraph 2 of his letter No. 20PW, dated na ltimo, and 
in continuation of thie office No. 116, dated 11th instant, 


. No. 85RF, dated Darjeeling, the 20th April 1880. 
From—Tbe Deputy Commissioner and Chairman, District Road! Gess. Committee, 
Darjeeling, 7 


To—The Coramissioner of the Rajshahye and Cooch Bebur Division, © 
Iw reply to your No. GPW, duted 13th April 1880, conteriag ‘the road ese dvcounts, 
J hyve the honor to explain as follows. ih 
A reference to the district accounts will show that Re. $500. were | Z 
Committee, and 15 avnas is the amount of a miscellancous receipt as al 
letters, To this has been added the amount expended by the E 
of the Khaprel bridge, Rs, 668-11-1, noted 
report, was really disbursed from the District Committes’s funds, 
Sp 2) i accounts after the remarks contained in edhe 6 of } 
aro, 





Grant... 
Miscellaneous reoeipte 
On account of Khaprel tae 






-At is to be regretted that the temorandum of balances of miscellaneous advances did 
cg, es office, Copies of the memoranda are again sent. 

pe 4 o remarks contained in paragraph 2 above also explain the apparent discrepancy 
the amount recovered and expended by the ‘'erai Committee. The sum of 
Rs. 6,406.2-3 was recovered from the Vice-Chairman direct, Rs, 664-11-1 (making a total 
of Rs. 7,074-13-4) from the Executive Engineer on account of work done in the Terai. 

5, If thereare any discrepancies between the figures of the Terai accounts and those 
mentioned in the report unexplained by the above remarks, the Vice-Chairman of the Branch 
Committee will be’ealled on to explain. Unfortunately the two copies forwarded by him were 
sent to you.direct with my No. 74RF, of Ist April. The Vice-Chairman has been asked to 


send afiother copy for record in this office. 























No. $3, dated Phansidewa, the 27th March 1880. 
From —Bazoo Cuunpera Bavswan Cuaxravarty, Vice-Chairman, Terai Branch Road 
Cess Committee, 
To—The Chairman, District Road Cess Committee. 

‘Wirt reference to your letter No. 71 RF, dated the 24th instant, I have the honor to 
submit the following revised report of the Terai Branch Road Cees Committee for the year 
ending 80th September 1879. 

2. .The staff on the Committee originally numbered nine, but foar more members were 
added at about the close of the year, of whom one is official and three non-officials so that at 

nt there are four officials and pine non-officials. ‘There were altogether six meetings 
tae the year, in two of which there was no quoram, these taking place prior to the addition 
of the new members. The avorage attendance of the members was not satisfactory, as the 
a¢ompanying abstract will show; but with the present staff it is to be hoped that the 
attendance will improve. Among the two members shown as not having attended any 
meeting, one was the Chairman himself and the other was Mr. E. P. Fox of Chenga. The 
planter-members are generally rather apathetic, but this is probably due to the great distances” 
} from which they have to come. Iam sorry I cannot speak particularly in favor of any of the 

non-official members, not one of whom attended all the meetings. The expediency of this 
Committee remaining independent of the District Committee seems to be rather doubtful. 

8. Tho year’s grant was Rs, 6,000. As intimated by your letter No, 27, dated the 
18th January 1879, the balance to credit of the Committee at close of 1877-78 
Bs. $,642+10-10. After deducting the following expenditures published in the Celeutla 
Gazette of the 28th May last from that year’s grant of Rs. 9,000— 


e Rs. a. P. 





Road No. 1 200 0 0 
Do » 4 we 43857 5 2 Rupees 1,126 of this snm 
Do. » 5 400 0 0| were paid from what fands , 





pea remainder having been paid 


Gun 13 oe .» 500 0 O Swere placed in my hande, the 
direct from the district office. 


Total ... 5,457 56 2 





tive of what funds were made over to my hands, I 
that the sum of Rs. 400, shown as spent on road No. 5, 
reality spent during the year, and that the sum was refunded after the close of 
by Mr. O. pw paattng om fs same Wi sdvatoed on aoe ing 
| tedertaken tor repair the ri + his immediate supervision, oking upon sum, 
therefore, pm on having been spent. at all, the funds to crelit of tha Committge. for 1878-79 
j i to Rs. 9,242-10-10 ; add to this annas 15 as miscellaneous sale pro- 
the same to Rs. 9,943-9-10. The actual expenditure of the year, 
f advanoes outstanding, was Rs, 7,074-13-4, so that the so-called theoretical balance 
your was Rs, 2,868-12-6, It’ will be scon that in making out the above figures 
eile the road Mabanadi to Kelabari, No. 4, in the calculation. OF the said sum 
were in my hands, including advances, and the remainder must therefore be with 
But this statement needs verification, R 
be seen that in the accompanying accounts I have shown only 
ved and spent by me, font to the instructions contained in your 
sted the 17th Ducember last, though I have also included Ra, 668-11-1 
the road Mahanadi to Kelabari in accordance with the remarks as per 

mission erp Bed iby ll dated pe 1 instant, to your Biden. 

were greatly guess-wor' and a8 provision was no! made 
y urgent and necessary charges, such as office furnit of which there 
changes became necessary, and were di and sanctioned 
to time according to the actual requirements of the several 


i ited monthly, 
yin Teka ny py ae 




















accounts for that year, have now been included in the former, in order to skow the correct 


balance in my hands, The subjoined is ‘a statement of what 


* : General management, 
Mohurir ... we on ane 
Servant ... oe on oe 
» Contingencies ave oe oa 


Public Works. 

Repair to road No. 1... 

Ditto to No 2... 
Overseer’s pay 
Tools and plant 





. Total 





the said expenditures were, viz/— 





Rs. a. P 
«8800 
: 38 9 9 
peer oe pe 
“ a 
1m 8 0 
28 3 0 
148 6 3 
6 2.0 
998 8 0 





“It may here be added that the sum of Rs, 898-8-0 are included in the figures, 


Rs, 7,074-15-4, referred to in paragraph 8 above, 








8. 
It contains three rooms ; 


of which is planked and serves for an office, and the other to keep stores in, 


accommodation for the purposes of the Committee. 
~w «8 
heaviest on road No. 2, Phansidewa to Metigara. 


‘The charge under the head contingencies was rather large, but it will be seen that 
it includes the price of stationery. The stock was purchased from Newman & Co,, Calcutta, 
and it is to be hoped that the same will suffice for the curren 
The store godown has been made a bamboo and thatch building 40 feet x20 feet, 
ne an open hall in the middle, and two closed rooms on two sides, oue 


Reparis—(a) The expenditure, considering length of the roads, was rathor the 
jut a portis 


i, and even more, 


It affords sufficient 





of this road was cut by the 


Mahanadi, close to the sub-divisional head-quarters, and a diversion road, about a mile long, 


had to be newly constructed with two bridges. 
Rangapani, 222 feet long, needing thorough repair, about 


Guring the year. The bridges on this road were wholly repaired by hired labor, no contractor 
The cost was rather high, owing to the drain of workmen on the 8 


being available, 
and Darjecling Tramway. The road is yot far from being in 
several places (2). Road No. 1, Khair 

could have been done with respect to it owing to avant of 


Kelabari. 


There was also a very big bridge on the 


beet made in the current year’s budget on account of this rond. (0). No. 4, Mabanadi to 
Though this rond’stands in the list as one under this Committee, the repairs are 


112 feet of which was repaired 


iguri 
roper state, and has tobe raised in 


ari to Phansidewa, is also in a very bad state Nothing 


terials, Ample provisions have 


done by the Executive Engineer, and payments are made from the district office direct. The 
matntenance of this road is quite beyond the funds of the Committee. (d). Nekeswarbari to 


Metigura road No.7. ‘There was no expenditare on 


road in 1877-73, though Rs. 600 


had been sanctioned. As the road was in a very bad state, the whole sum was spent on the 


repair of earthwork. There are no bridges on this road, though some are ni 
inasmuch as it connects the two most important hits in this sub- 
5,6 and 8 form the border road between this sub-division and 


the most important road 
vision. (e). Ronds Nos. 
Nepal, and connect the Purneah district with the 





hil 


importance. They were not repaired during the last three years, and the whole sum shewn 


against them was spent on the repair of earthwork, 


done fairly I found that after the rai 


nearly 10 of which pass over the rocks, I mean the branches from the 
* Panighatta and Garidhura, These branches, and some portions of the main Bead down 
Chenga, are greatly subject to being cut during the rains; and though the 


It is one of « 


and as such they are tho first in 


‘he total length being 30 miles, 
b SOnaigs ne 
earthwork has 















ngainst these injaries effectively, metalling would be the best plan, 


before we can expect to command sufiicient fands for the purpose, Ni 


many parts of them were 
bare fear it 


done last yeur with respect to the bridges on the main portion of these 1 


Nekeswarbari to Chenga. Contractor Dhaju Mistri undertook the 
bridges, but he failed to complete the works owing to the heavy 


ie of | 


the statement of advances that some Rs. 600 were advanced to the man for 
‘Measures are now being adopted to compel him to fulfil his contract without 


of time, 

10, The existing roads and bridges are generally all of 
state, and it will I think take fall three years to bring them 
expect to be able to spend much in ofiginal works, “ff possible, 
urge for the grant 10 this Committee being increased a f 

11, Planting trees.—1t was contemplated to spend Re. | 
the trees had not grown sufficiently big for the purpose of rom 
the whole sum was not spent. It has been proposed 
measures are being adopted to push on the work 

cular attention, Already 90 trees (50 mango 
¢ side of the road Kibaribari to Phansidewa, 











ae . \ 














: 

“ah. speak much in favor of the overseer Bhoban Mohan Ghose, who lacks in 
‘energy and intelli, y but being a man new to the. place, he suffered much from fover 
during a considerable portion of the year. He seems tobe faithful, so that I have thought it fit 
to. allow him a further trial. The copyiat allowance of Rs. 12"per month is paid to a 
clerk of the tebsildari, it boing too small to pay for a separate mau, who. also acts as 
accountant to the Committee. He worked well. 


‘Abstract of parfteulars regarding Meetings of the Darjeeling Road Cess Committee for the 
Pay cess year ending on 30th September )879. 
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L, C, Anporr, 
Chairman. 


° ‘ 
Abstract of partiowlars regarding Mcetings of the Terai Branch Road Cess Committee for the * 
cess year ending 30th September 1879. 
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Saad. Tuoome tnd: Bependtle for tue cove yeur 878279, from It October 1878 to 30th 
f pertas 1879, to fo accompany the annual account for that year. 
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He ab: bond PanticvLans, Amount, Total 
* 
| = 
. Ixcoms, Rear] Rear 
‘eae rate, an 16,800 16 10 | Commo on anda ea Bm 8 5 
2971 11 1! Do. on minos and ratiwaye 1/381 2 10 
on hota a 080 
‘Total of above 14000 8 8 
* 
One per cent road cose a pe 
* 
Total Comes | 14,003 8 8 











al 
| 
\ | 
General manage-| 2,050 0 0 
ment, 
{ + 









Foos and forfeitures 
Grants-in-aid from Provincial 


Micollanoous, per stale given in the statement 


Total 
Advances ee 
Doposite 
‘Total Suspense Accounts 
‘Total of the year 


Clerics — 
One bend clerk for coleation vt revense for three 








‘Services se (Vide Government 
letter No, 1038, dated 2nd April 187: 
Do. Commissioner's No, 700, dated 11th December 1878 





EXPENDITURE. 





mouths, at Ks, 62, and eight months at Re @..., 098 0 0 
One extrw clerk for collection of revenue for two montias 
40 m18 
J Bu 3s 
‘at Ra 90, for 12 months and 20 days 385 0-0 
Clerks under the Terai Branch \ rmasad tata aren] 
‘in their statement enclosed)... us 0 0 





Serrnnts— 
‘Two pons for ae office, at Rs. Seach, for ton 
ths end ton 











months end e os . 164.15 1 
or extra pons Yor elastin fico, a te 8 cach, 

‘one month and seven days 556 0 
for collection office, at iis. 7 each, for 

one month and 21 days 6210 3 

cman far Cmte, 8, ‘for five months aon ® 
‘on dey or Committen's ofc, at iia 8 for tive 

| months woe 

aa 9 

138 6 

2890 

1 0 0 

270 

“uu 8 

bo 0 0 

B13 6 

oo 0 


10,684.12 1 

















10,534 12, 2 
535 8 4 
_——s 


* 
1,868 15 11 


3 4 0 
2001 6 7 











Public Works 
2 


~ 








127 
78 
195, 


180 





cocoscesss 


eccccoose 


. 


esceoscce eo 


eeoccerce 


Original Works. 


1 | Construction of « cane bridge 

Over Ballasia at Rugstbook on 
road from Hopotown to Pallrsun 

At Chunabutty on roud from Kela- 
‘bari to Rallasun bridge 

At Runybany on road from Shiman- 
usti to Ballasuo , 

At Dhajen over Ballamun on road 
from Namsu to Panighatta .. 

At Toosta on road from Jor. Bang 
Tow to Toosta vid Pashak 

At Rameo an rod from Naboro 9 








eta em wae 


At Dhuduria and Kobel on road 
from Bullasun to Nagir 


11 | over Little Rungot on road from 

ling to Little Runget .., 
12] Over Great Runget on road from 
‘Tukuar to Great Runget 








Contribution 
bridge over Ballasun on road from 
Hopetown to Ballasua and Ballae 
nun to Nagir . 

‘Terai, ax per enclosed statement 








Repairs. 


town to Tallanun te 
Kelabari to Ballasun bride 

| Kurcong to Kolabari.. a. 

Shimanbusti to Ballasun 











dJore Bus ‘to Testa wid Pashak 

Sanadals h Nahore to Numa 

Bene Ele ings” 
tin to - 

it I veaing . Little angst 3 

| Darjeeling to via Coke 

32 | Takuar to Great Rungot 

13 | Tukdah janotion to Geille 


1 

2 

FY 

4 

5 | Nammu to Panighats 
6 

7 

8 

9 





statement enclosed 





Establishment. 


District Committee. 
‘Terai Committee, as por enclosed siatoment 


Tools and Plant, 





Deduct amount refunded by Mr. Crosman 


‘Total 


Expandivate om Tora! rade, a par details given to their 
































39 0} 
no of 
a0 0 
%5 0.0 
a0 oj) 0 
853 0 0 
127 0 
so 
105 0 
16 


erocegoe w 


9,678 12° 9 









































































| © . A Re. ’ 
Ra a? Ra a. ?. 
“Ale oh eg te Brought forward ae ts 2) 14,879 “G1 
“Wire 9 Si EXPENDITURE—eonctuded. 
: Advancer—continued, 
* Suspense Accdlints |”... Mr, J. Johnston for Ballasun wooden bridge 500 0 0 
“gyn. | Dopaty” Conservator of Forests, Darjooling, ™ 
* 7 road <s 3500 0)" 
t 28th Novombor 1878 thu 0 0 
* , Qith January 1879 200 0 0) 
e oth March”, 1,300 0 0 
4 Ist July " 500 0 0 
Sith Adgust |) 2 50) 0 0} 
© -_~ ‘Vico-Chairman, District Committee, for cane bridges 405-00 
% Mandhaze Sardar for Nabore read — | 
22nd Marol 1679 ey 100 0 0) 
7th April, 100 0 0| 
Pa bt * Ath 100 0 0 he 
Mr. A. W.'Kollio for Tendabatia road 600 0 0 
ee, Mr. F. A. Slack for Toosta eano bridge 350 0 0 
7 Road Fund clerk, advance pay for two months. so 0 0 
> Divisional Superintendent of district “om aocount of 
» salary of establishment, Ke. o 
Deposit, 
> an 
er Refund of amount received as loan from ® 
’ vide Government letter No. 1166, date 
% 1878, communicated with Commissioner's a | 
wae | ‘dated Gth April 1878 0,000 0 0 4 
oy é Tolal Suspense Accomnts | | 27,605 5 2 
by Pam) Total Expenditure of the yoar | nes 7 
‘Siatewtent showing the details of Miscellaneous Receipts as shown in the Annual ae 
‘ é Panticuraus, Amount. Total. 
i Re ar. Reag * 
Geveraibt contribution from Public Works com on account of joint 
‘atablishinent 4000-0 
dD from Messrs. Loy & Co. for Khapul bride (oud No. sof 
‘Terai Hat) : 500 0 9 


Sale proceeds of stationery box NS : 
~ Total 


= 


Amount. 


Rs 4. P. 
798012 3 
Pagel tn ‘ateousta, “Vet not vet 





‘Total. 
Rs. ar 





Stutement showing be Miscellaneous Advances recovered during the year 1878-79. 


Parricesans Amount. Total 
Re. a. b, Be ak 
cra ui Werks Departmont i 983 9 10 
Vice-Chairman, Tora Bijecting $00 2 3 
Deputy Conservator of Forests, Darjeeling“. + 2,000 0 
‘Mr. A. W. Kellie . ww oi 600 0 0 
Dito Morini, Dis co i us 00 
. ito trict Committeo : 45000 
WP Ditto —— Mandhazo Sardar i 800 0 0 
Ditto BA. Slack, Esq... ey pant 30 0 0 
JA 10,584 122 
Ly Total — 





iu detail the actual Cash balance on 3\\th September 1879, 


and expendi 


year, 


C. Apporr, Chairman. 


re of 
8-79. 





ra 






sihco-Tpe ‘Borataistes, opvaiated of 20 xiembanh ally of 


General Com z 
a official and 14 non-official, mbers'six were 
are the names of all the members : 

1, \ Deputy. Commissioner, Tulpi-) 


ree. 
Senior Assistant to the Deputy 












11, Moonshion Adbdool Apne ig gee 





following : 





‘The 





” * 


> 








2. : 
. Commissioner. 12. F. R, Darly, Esq,pffea-planter, » 1 

3. District Superintendent of |), ficio 13. Baboo Kali Das Gupta. ; 
“ Polieas weUiel | 14, 4, Sreenath Chuckerbutty. 

4, -Syp-Divisional Officer, Bua. 15, Litehfield Moreley, Esq:, Ten-planter® 

»5. Executive Engineer of the 16, Moonshee Mahomed Poricoola, ~ 
division. 17. H. M, King, Esq., Tea-planten, 

6. Manager of Chaklajat Estates, 18. Moonshee Khairat Ali, > 

7. Valo Preonath Banerjee, Vice-Chairman, | 19. Baboo Jogeshar Sing. |. ye 
> 8. .R. Houghton, Esq., Tea-planter. 20. 4, Rbeedoy Nath Moonshee,* 

9, Baboo Hara Prosad Dass. 





4 10. Meonshee Robim Buksh. 


3. Personnel of the Committce.—During the year there were several changes in the personnel 
et of the Committee, Captain Lillingston was Chairman at the commencement ‘of the year, 
and presided over three meetings during his incumbency, On his transfer he wasiisucceeded 
on the 16th April 1879 by Major Money, who, though he had just returned from furlougi,, 
was again compelled to take leave after a short stay of three months, Next came 
Mr, Bradbury, who was relieved three days later by Mr. Muller, Deputy Magistrate, who in his 
turn was succeeded by Mr. F, A. Stack, Assistant Magistrate, on the 2lst July. Mry Stack 
retained charge till the 12th August, the date on which I assumed ¢ of the office, 
© Four members having left the district, their names were removed off the li er, and 
four others were appointed in their stead. There was a decrease of one membe spared 
with the number of the year preceding, owing to the vacancy caused by -a ‘mi haying 

cS 


died not having been filled up. 


4, Non-official Meméers.—The want of non-official members, cupable or desirous of taking 
any interest in the working of the road cess, is greatly felt in this district. of this 


lass of members were and are still very irregular in their attend 
class, the members who attended the fewest meetings were the sub-di 
atid the Executive Engineer, whose head-quarters is at present 


them attended only one meeting during the year. In the case of the obit, the 
great distance of the sub-division from head-quurters is a sufficient reason for his non- 
attendance, while in the case of the Executive Engineer, it was only in the’month of May 
Jast that a new division was formed with head-quarters at Julpigoree, so that it 

® perbaps difficult for the Executive Engineer to attend the mectings of the,Cot wall 


before that date, Ouly two meetings were held between May and 


year, one of which was attended by the Executive Engineer of the Julpigoree Division. 
‘The rest of the official class were remarkably regular in’ their 
Bi 


+ + 
a ae 
6 





5. Official Members, 
attendanee. They were— 


Nemes, 

1 {W. C. Moller Beg. 
{Pa, Stack, Beg, " 
= 2" Baboo Sreenath Chuckerbutty ies 
aft. Joe } District Superintendent of Police, ... 


© All the mectings were presided over by the Chairman, 


» 6. Feeling of the people in regard to the rood cess.—The rond cess is now fully 
firmly established bere as in other places in Bengal, so that very little difficulty is experi 
< 


an..its realization, 


7. Income,—The total income during the year under the 
on the 








aras Rs, $8,486-8-9, showing an increase of Rs, 2,808-9-7 































. Sea 





0; while’ y official 
Sinn otiieah fe te 
at Juipigoree, Both of 






e close of the Biad cess 


ane 
dy 
~ e : 


cite HAMA Haag be 


ow 
last year’s the 


increase being mainly due to the receipts not budgeted before # Rents of . nay 


and “Grant-in-aid from the Provincial Reserve Fand” for the 
bungalow road— 


a Cees on lands 
n, houses 
Staging bungalow 
Fees and forfeitare 
Grant-in-aid aay 
- Miscellaneous Hiv: sf 





st 8. Ke, 90,700.0.8 was realized 
“ol 7 eal) 
per Po aa 


sist Se 











i ~ 

Be. 2,472 on acount of refand tothe Rungpore District Road Fund, 
lance of Rs: 484 unrealized at the end of the year, 

fousee.—Under this head the estimate was ‘Rg. 1,800; but Rs, 51-4-10 on 

ts only was realized, the cess having been discontinued from the year 1877-78. 

Bungalow.—The transfer of the staging bungalow from the Public Works 

torthe Road Oess Department was intimated to the Committee in March 1879; 

Jine 187940 the end of the year under review a sum of Re, 1,316-7 was realized 

underthis.bead. During this period: of fiur months, viz. from June 1879, the expenditure 

incurred in purchase of furniture and repairs of the bungalow exceeded the collection by 

\4-8.5.°*'Dhere ix, however, every prospect that the bungalow will eventually pay.. The 

ils of expenditure have been given in pages 3 and 4 of Part II of the annual aceounts, 

and:will be noticed in its proper place. 

Dooars Improvement Fund.—Oontributions from this fund during the year were 

‘and'the estimated amount was paid in fall. * 

s Einprnditere ‘The total expenditure during the year under the heads chown below 

amounted to Rs. 48,467-10-6. 

















t om, Rs, AL Pe 
General management ve 1,858 5 11 - 

j® Staging bungalow 1,400 15 5 

© Original works . 87,858 4 7 

Repairs 2,751 2 LL 

© &. Bsablishment ‘ nid + 6,078 2 11 

* Toole and plant ase aR oF 525 10 9 

” ¥ ena Sere 

ere Ss Total =... 48,407 10 6 


; " f Management —Thore was a saving of Rs, $52 ander this head, viz. Ra, 19% 
io ids and the rest in establishment. 
‘The total expenditure on account of the staging bungalow amounted to 


i 
Ree 7,400-15-5 ; Re, 816-2-2 being in establishment and contingencies, and Its. 1,084-18-8 in 
‘repsirs und purchase of furniture, &. In consequence of the transfer of the bungalaw 
to mittmént, Re. 664-12-7 had to be paid to Government in reimbursement oftthe 
‘com forthe Imnd occupied by the bungalow and for the establishment charges up to 
the time it-was mate over to this office, the Government in return giving credit for such 
sums a8 itd been realized. 
i Onicrxat. Works. 


fe 
15, New road from railway station to the town—A sum of Rs. 2,345-7-10 
waa 

he Si - 










this year on metalling this road, thns making a total expenditure of 
10 with the amount spent last year, thereby exceeding the estinate by & 
Be, 28-010, The costs of turfing, dressing and drain clearing, not provided for in the 
be rr ing the cause of this excess. he principal portion of the works executed in the 
year 1877 was done during the rains by day labour, contractors not being available then, 
ised the rates to some extent. The work has now been completot, with an addi- 
“tional ¢ diture of Re. 190-10-3, leaving an excess of Rs. 54 after deducting Rs, 160 
‘incurred on aceount of unprovided items. 
* 16. Dak Bungatow Road.—Ths dik bungalow road was completed in November 1878, as 
"ty you by this office No, 135 of 27th December 1878. 
AT, @Alivore Dalimkote Roads.—The greater portion of the allotments on origitl” 
expended in the reconstruction of the Alipore and Dalimkote roads, and the * 
of their renewal were fully dwelt ou in this office report of last year. Ks. 11,500 
respectively were at first provided in the budget for these roads; but while the 
fall progress, and the allvtments being nearly expended, it was found that more 
ney was urgently needed. The Commitice accordingly provided additional sums by cutting 
down sippeste winor works, and reducing the estimated bulance of the year under 









Tevit 
as Alipore Road.—An estimate for this road, providing for nearly 18 lakhs cubie feet 

wf was submitted to Goverament, which they, however, reducod to about five lakhe. 
bas ¢ work was taken in hand, it was found by the tuen Chairman (Captain Lillings 
thatalmost the entire length of the road required raising, and accordingly it was raised. 

Te sho bepely exceeded the sanctioned estimate. This exocss work will be shown 

‘ ves which will be submitted to you for sanciion ag soon as x4 
a 













in che au, 
din all other items, ‘Toirty-one bridges have been alte 
paired, . 
é—This road is almost complete, The completion report is shortly 
ded to you as eoon as received. Altogether 18 bridges bayo been 
d. ‘Phe earthwork did not much exceed the sanctioned estimate. 
j, not provided for in the estimate, had to be executed ; but for 
ger saving than is now expected, ~ 
—The sanctioned estimate for raising the road in party and 
but-only Wks, 1,000 was allotted last year. 
during the year, the entire earthwork 














19. Sudder Station Roads—One 10 feet b being ste J d, and 
60 running fect of the Kurln bank protective work was executed during the year atya cost 
of Rs. 1409-158, against the estimate of Rs, 1,459 submitted by the Engineer and 
sanctioned by the Committee. és. rE een 
2W0eyDomerhat to Dehigunge Road and the Kurla Bridge.—Rupees 1,037 at i ig 










were allotted in the budget for the Domerhat to Dehigunge road and the. 
tively. ‘The estimate not having becn sanctioned, nothing was oxpended id 
while no definite conclusions have been arrived at in regard to the nature and construction of 
the latter. A design of an iron screw-pile bridge over the Kurla river is under consideration, 
and ghauld fands allow the construction of such a bridge, a regular estimate of the same Will 
be drawn up and submitted. The expenditure of Rs, 182-7-6 shown in the accounts Against; 
‘the Kurla bridge represents the amount spent on digging up piles, &., and colléoting the 
materials of the old bridge. ate 
21. Very little work deserving mention was done in the Ramshahy pe eae 
~ chand, and the Phoolbari roads. Estimates for the two last works are” under p ion, 
and will be submitted in due time. a 
22, Details of the expenditure of Rs, 1,139-11-9 on these roads hav@ebeen given in 
Part II of the accounts. Surface repairs of all the roads were executed, drains cleared, and 
eleven culverts in all repaired, ‘ 
= 28. Repairsto Sudder Station Roads—The repair works on the Julpigoree to. Bakali 
Julpigoree to Silligoree, Alipore to Hattibari, and the Buxa station roads, were completed, 
before the District Engineer joined his appointment. Further repair being unnecessary, no « 
estimate was drawn up. a 
“24, Estadlishment.—There was a considerable saving in this head on, account of a 
part of the District Engineer’s pay having been met from other funds. He was yeppointed 
bere on a salary of Rs. 250 per mensem, but a portion of his pay was borne bythe Cooch 
~Bebar State Funds, the Gooch Behar State works being also under his supervision, He 
joined his appointment on the 14th November 1878, and his nomination was’ forthwith, gent 
‘up to Government for approval. After some correspondence regarding his pagt Career in the 
Patilie Works Department, Government approved bis nomination and directed the Committee 
to appoint him on probation for one year, His period of probation extends to June next; 
he bas given satisfaction in the discharge of his duties endeavours to redudagrgtes of 
works, such as woodwork, piling, iron-work, tarring, tarfing, and dressing, have remark. 
ably unsuccessful, though the Committee is willing to credit him with the difficulties attending 
endeavours to bring about a reduction of rates, no matter whether these rateaybave beou 
abnormally raised under special circumstances, or whether the rise lias taken place through 
earelessness or collusion, 4! 
25. Baboo Gonesh Chundra Roy, a very useful sub-overseer, died in March last, and 
his place has not been filled up. An oversoer was appointed instead on a monthly salary of 
Rs. 72. This bas led to an increased expenditure of Rs. 240 annually. 
26. Atalargely attended meeting of the members, it was unanimously résolvel to 
close with the proposal of the Government for the appointment of a Divisional Supérinten- 
dent of district works, and the Committee anticipate the greatest benefit from amappointment | 
which would appear to be the very thing wanting to enable a proper control being exercissd | 
over the District Engineer. ‘ , 
27. Monthly accounts—The monthly accounts were audited and passed by a Sub- ee 
mittee, consisting of three members (sometimes by two members), at intervals of one'to t' 
months, and {..2 annual accounts were laid before and passed by a General Committee. 
28. Office inspection,.—The office was inspected once during the ‘year by Mr. Moore, 





























ty Examiner, Public Works Accounts, and the defects noticed by him were explained to 
you by this office letter No. 495 of 80th September 1879, and the books have been gub-headed 
aeconlingly to the late circular on the subject. “ey 


JULPIGOREE DISTRICT ROAD FUND. ; 


Alutract of particulars regarding Meetings of the District Road Cees, Commitles of dillpigaréa for the 
: Cess year 1878-79. : 


























Py See. sk “No. 122, dated Julpigoree, the 24th January 1880, _ 
=, Wea Deputy Commissioner and Chairman, District Road Committee, 
i Wes: tulpigoree, . 

To—The Commissioner of the Rajshahye and Cooch Behar Division. oS 
‘ir reference to your letter No. 862PW of the 16th instant, on the subject of the 
annual District Road Fund accounts, I have the honor to reply as follows. 

Your ‘paragraph 2 There are no village roads on the Committee’s list, nor were any 
applications received for any repairs to such roads. 

_ Your paragraph 3, Owing to the excessive rains in this district, the ordinary fruit-trees 
of Bengal will not answer. 

Mangoes invariably have a worm, Jack trees damp off with a kind of “mouldy fungus,” 
and at the same time are not considered healthy fruit in this part of the world. As an 
experiment, a-thousand feet of the road leading to the railway station has, however, been 
plantedon either side with fruit-trees at an expenditure of Rs, 102-06. ~ 

‘The subject is still under the consideration of the Committee, and the Assistant Conservator 
‘ef Forests, eong Division, who has been consulted, bas promised to supply us with a 
number of cuttings of the India-rubber tree. 

paragraph 4. The number of the following roads cannot be given for the reasons 

now. stated :— ° . 

Giligoree to Phoolbari.—This is u projected road. At the request of the Government it 

has pe thee and when the plaus and estimates have been sanctioned, will be brought on 
.” the pring jist. 

 Domerkdt to Debigunge.—This is a road from the railway station, Domerhat running 
partly through this district and partly through Rungpore. It has not been brought onsthe 
printgailis, though included in the revised list sent to Government for sanction, but not yet 
rooeived. 

New road, Raileay Station to Town.—This ought not to appear as a distinct road. It 
wage ate Stee cation oct. ile 

I Dak Bungalow Road,—This is not a distinct road. It is merely the approach to the dak 
bungalow fromthe station road and is included in them. ~ 
igoree to Boda.—This road is No. 3 on the printed list, 
igoree to Sitigoree.—This road is No. 2 on the printed list. 

Your ph 5. Circular No. 8 is not in the office, having been destroyed with 
other records in the fire of. 1878; but I was guided by circular No. 10 of February 1879, sent 
to me direct, and proposed sending the duplicate reports and accounts direct to the Secretary 
tothe Government, Public Works Department. They are, however, now submitted to you as 
requested, = 
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1879, 


ae 
—g guutIConEE DISTRICT ROAD FUND." 


diture for the cess year 1872-79, from, lat October 1878 t0 30th 
to accompany the annual accounts for that year, 
= = 




































































ra Bs 
PaRtrovLans, Amount. ‘Total, 
- an 
Income. Be an | Re we 
Cesses. 
On lands ie ie 30,799 0 8 
On houses (arrears) ef 51 410 
Total of above a6 
One ,per cont road coms ay oe ae 
‘Total 20,850 5 6 
Miscellaneous Taseea : 
Motuepha a " 
Total Taxes, te, 
Tolls, f 
Road tolls as oe “ 
Canal vr river tolls fi 
Total Tolls 
Staging bungalows. . 
Amount received an rent of staging bunialay * . 
aK por Accountant-General, 5 
Nos. 110TB and 231TB, datod lions Ra. a. P. 
‘and 18th August 1879, pacetiray ws 682.8 0 . : 
Reta Juiphroree staging bungalow 683.150 
Hece and forfeiture. ———| 7 0: 
Process feos realized from dofwulters 210 0 
Grant-incaid. 
Grant-in-aid from Provincial services for the construction . 
‘of the dak bungalow road as per | Government's sd 
Nos. 8270, dated 28th August 1 i and No, 111A, . 
dated 22nd January 1870 54 30 
Mivettaneous, rae 
Contribution from Dooars Improvement 5,002 12 3 
Rent of boata 1 8 0 
Sate is BT 6 
Government contribution for Road 
ind Hubli Works cow cutabliahment... 360 9 @ , 
Refund of other miscellancous =u 6 6 
—— | 571015 3 
‘Total Miscellanaous Receipts | ———e—| 7,636 3 8 
Advances, 3 
Recovered by cash from— | « 
Baboo Gonesh Chandra Roy, Sub-Oversoor  ... 47 Ww 0) 
Madhub Chandra Chakerbutty. Oversecr . 21000 a 
Mobim Chandra Das, Sub-Overseer | 1.560 
Sut bironat Oticar, Alpine 400 10 
District Engineer Mr. J. J. 080 
Total cash recoveries 470 7 0 
Recovervd by male of stock ... 30-1 «8 
‘Total stock reeoveries 
Total recoverias 
i | 
a. | 
* 

















“J ‘Brought forward 
Adeancee—oontinued, 
Recovered by work, original, Beda Road— 
ico raters hauol tothe work 


‘Total advances debited to this wank 


Resorared by wore, ‘Ramah; Rond— 
Sto eae als nae OS at work vy a 


Total advances debited to thiy work: 


Recovered by work, original, Sudder Station Boden 
‘Stock taatorials ined to Chin Wot sae 


‘Total adanoos debited to this work 


Reoovered by work, original, New road from Railway 
Station to town— 
Roeived by ea from Unovh Chander Chukertutty, 
mtracto 
Regsived Hea ‘cauh from Madbub Chundor Chukerbutty, 


Recuived | Ty cwsh from Sobim Chunar Dass, Sub 
Overseer ar a 





‘Total advances debited to this work 


Reoovared by work, orginal, Dake Bungulow Road — 
Stock materials iswued to this work re 


‘Total advances debited to this work 4, 


Recovered by work, original, Kurla Bri 
eat ic ate ot ie le 


‘Total advances debited to thix work 

Recovered by work, repairs, Bakali Road — 
Stock materials issued to this work... 

‘Total advances dobited to this work — 


Recovered by work, rupairs, Sudder Station Roals— 
‘Sock matarinis iced to thie Work ne ee 


‘Total advances debited to this work 


Recovered by work, repairs, Boda Rond— 
Cash received from Gonesti Chandra Roy, Sub-Overseer, 





Bagless Bost 


‘Total advunces debited to thix work 
































SRT na nace 


work. ay. eee 


‘Total advances debited to thin work — ,, 


Die 4 See esis 
ry 
Dio dito by malo wok, ee 


‘Total advances dobited to establishment —.., 


Aesorord by Tools and Planta — 
‘Cash received from Mohim Chandra Das, Sub-Oversoor 


Recovored by establishment, District 
Cah received from Bhubad Mobea Si dw, rarer 4 
fobun Daa, Cleric 





‘Total tra ahha tes 



















































































° Exrexprrone. 
i’ , Establishment, Pérmanent. f 
, ‘ | 
General ~Manago- lerka— | 
" ’ if “Cru lk ab M66, for menths and ® dye of 2 * Se 
; Fobruare ” m2 00 
| Ong he lr at R58, for ioe mitt i pas . 
Bre or 1 taal ee Met tg] fe 
head f iy 
> byes fran wis 9 
One second clork at Ra, 80, for 10 months and 22 days . su4 7 } 
' ‘ | Enabtis ; . 
| Kishment, Temporary. a 
; Clerks— y 
1,305 {| Ono moburir wt Ra 15, for B months a vom | 4 00H us 
Total Clerks... 909 5 1) + 
as n 
Establishment, Permanent. york . 
% Servants— * 
nate ‘Two pons at Rt, 7 each, for 10 months w=} 100 0 4 * 
7 One peou ut Rs. 7, for one month and &4 days <7 26 9 ‘2 
“8 2 * 
Extablukment, Temporary. “¢ : 
5 * One poon at Rs. 7, for 9 months ant 6 days ay 28.0 *, 
Total Servants a 4M 9 
Peet 
f * ‘ Contingencvee, | 
Ore punkha-pller at Ts for 4 months 00 
{one de BI 2, Tor Bday of Soptembir é 
es ial ot Ono ote 
‘ Office rent. fetes tl n onthe 00 
$ Forma and ration 32 2 
! 37 5 1 
\ | 400 4 | Commission t pee 87 310 
postage, 110 
‘ Do. dow 700 
‘Total Contingencies woo 2 14 
a. * Printing at private premes way ew 
Tutal Printing, de. 
¢ 1,705 Total Gonoral Management 
Batablishment and Contingencies. “4 
1 Kbansama at Re. 7, for six months and 18 of June 38 ‘4 
1 Boarer at Rs, 6, fornix months and Tdaysof Juno... | 37 8 0 we 
Wi 1 Sroaper at fs, for eight montn 4000 x 
or pet, Accountant General, longa’ ed 
No. isi éat ‘18th June 1879, from March to 
December 19181 
washing clothes, &e.” a ee OR) 
" ‘Total Establishment and Contingoncies —., ae 2 8 | 
‘ Patty Construction and Repairs. 
i. jon for lands ax par Accountant-General * 
f @ No. GSTBA of 11th June 1879, . 
MAE rs. ns ea tee seaniz 1 
i al o7 4 a 
A] 
500 
8 0 0 
woo 
180 
200 
880 0 
2 00 
30 0 
40 0 
210 0 
Doo 
28.0 
000 
400 
wo 0 
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2.31, 0 O) 


a4 8 0 


13,200 0 


» Brought Ss formant 


. Harmarvpa Gotan 
5 Miscetlancous, Furniture—continued. 
¢ noha dustary gS aa ata 


4 Teakempod bei tubeat Rs 1 Wi ech” 
4 Wenbtand Suewat Re. 3 

inge-of nboww 
1 Devon tonilory pans 
1 Do. sherry grliesos 
{G'Sode-wntor Zumblors at 
6 Fingor glagses at 12 annas 


Carriage of shore - 
‘otal Furniture, includ carriage 
Ropairs to furnitures i 


Total Potty Construction and Repairs 


Total staging bungalows and serais 





Total outlay 
toend of | 
year. 


a 


num 


| Total esti. 
© | mated cost, 





Distir 


Onrorvar, Wonks. 


New read from Railway, 
‘Station w Town. 


Motalling, inclading 
foling, &e. 
Earthwork 
Drowing um 
Turf 


Drain clearing 
Contingencies to plant 
ing trees. 





Total 
Dik Bungalow Road. 


| Metalting 6. 

Earthwork be 

Dressing 

‘Turnng 

Fencing dik bungalow 
compound 

Contingencies to plant 
ing trecs 


| 
| 
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Toul ..| 514 3.0 Br 3 O 
Julpigores to Dalim- 
Mute Roads 





418,808 0 © 
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worke— | 1,050 07-0 
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40 0 0 
“ 
10 0 0 
i? 
Py 
* | 8,000 0 
1,037 0 0 
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Fulpigoree to Borla 
Road. 


‘Woortwork 
8° piling 
Tron 
‘Tarring 





‘Total 


Moynagoree to Ram- 
thahy Hat Road. 








Tron works e 
(Tarring ae: 
Total... 
Rangddamati 
chan 
Woodwork... 
Total 4. 


Siligoree to Phootlaree 
Roa, 


| Contingencies, prelimi. 
Total 
Kurla Bridge. 


Dismantling old bridge! 
materials. 


Toul... 

| Domerhat to Debigun; 
Road, 

Expenditure ... 

‘Total Original works 





EXPENDITURE— 


. continued, 
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BE] Onronean Works— 
| continued, 





4,973 0 0 





1,462 0 0 
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© EXPENDITURE —(continued.) % 
<  eoieapas *;. 
1 esc pilr ob a tea mae SESE ga ra 
Forms and stationery. 15910 9 
UARCOUS as ae ues 
Tibetan gto 0 
Stamp receipt ... ae wwe a oe 
Porouatage of soiablisitaoat in the Commissioner's and Wy 
tho Reape ban ciaaeeT (gta a eA age 1g iH 
Cont . i Catentlas Gar 
Stowtidantaatfor depot” ce? ms =| 1898 
Rent of depdt land for one year... eu 2 0 0 
PS ae 
Total Contingencies: _ 657 12 6 
‘Total Establishment 4 { — eqen 5078 911 
~ 
Tools and plant. } 


1 Brass ruler, Hel ae oe 
2 Spanners at bir 9-4 cach oe 
row 

1 Wrench 
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Memoranda showing in delat the acinat Cagh Balance on the.50th September 18%. | 


‘PArmnovrans, Amount, Total: ~ *~ 
- ; Te. ar | Ra a? . 
* Balanco of cash as per Treasury pass-book sa = 6018 36 


‘Less amount of choguer not yet paid— 

‘Choque No. 281 of 2nd Septombor 1879 92 5 9 
” + 235 of 29th. ditto * 133 «0 «0 
i 8 MOS dito 








401 4 9 
© Aupprest in hand, Vico-Chairman, Rond Coa .. ow M08 
Ditto Bub-l ity Collector, Road Coss 2 0 0 
Ditto Baboo Behary Lall Dus, Oversoor |. «= 100: 0 
140 0 0 
‘Net Balance as per Road Coss Cash Book ow eo 4401 4 9 
No, 428PW, dated Dinagepore, the 26th Febraary 1880. ~ uy 


From—Lonp H. Usick Brownz, Commissioner of the Rajshabye and Cooch 
Behar Division, 
‘To—The Secretary to the Government of Bengal, Public Works Department. 
Imave the honor to submit in original the District Road Fund annual reports and 
secounts, of the districts of this division, excepting Darjeeling, for the cess year 1X7$-793 


| prepa with special reference to the instructions laid down in Government circular No. 84 


and letter No. A73A7 dated 4th and 11th February 1878, respectively, and Government 
ciroular No. 64A, dated 5th August 1879, I also submit the explanations received in reply 
to calls from my office'from the districts of Ryngpore and Julpigoree, 

‘The subjoined table shows the dates of first receipt in my office of the district 
reports and returns, and of fiual explanations in reply to calls from this office :— 



























@ Districts, Date of first receipt, Piet es et 
Dinagepore + 1st December 1879. 17th February 1880, 
Hajshahye 81st January 1880. Qty, Pi 
Pubna Sth 4, » Kh a 
Bogra S1st December 1879, Nil. 
Rangpore 26th, » 22nd January 1880. 
Tulpigoree 12th January 1880, 17th February ,, 
Darjeeling ow 2nd, * Return incomplete. 

and therefore not 
submitted, 


3. From the above. it will be seen that the reports from Dinagepore, Bogra, and Ran g- 
re were received before the date on which they were due in my office, viz. Ist January. 
be roports from Rajshabye, Pubna, avd Julpigoree were received late. ‘The return from 
Rajshahye, though received a month after the due date, was prepared incorrectly and in the 
old form, and hat to be returned for revision. In the case of every district except Bogra, there =, 
were either mistakes or omissions, for which either explanations or revised figures had to be 
called for, Toe Deputy Commissioner and Obairman of Darjeeling did not include in his 
return the amounts spent by the Te:ai Branch Road Cess Committee, owing to the accounte 
of the Branch Committee not having been correctly drawn up, and I have therefore directed 
the Deputy Commissioner and Chairman to submit a revised return, which will be submicted 
to Government as soon as received. 
_ 4. The most important reform introduced in the administration of the Road Cess Act 
is the appointment ofa * Divisional Supermtendent of the District Road Works.” The appoints 
ment of a Superintendent in this division has been most beneficial to the several oad Cess <* 
Committees, ‘undisposed of projects that were made over to the Divisional Superintendent 
«by the Su jngineer of the late Northern Circle were promptly dealt with, which 
eb gain, Twenty-eight new projects received during the year have also 
ional Superintendent, besides the inspection of roads, which has proved 
jepartment, as Superintending Engineers rarely had time tosee a 
man, moreover, has had time to go into everything thoroughly, ascertain 
District stngineers, to check and reduce rates, to inspect the roads works 
had been done since the visit of the Examiner of Pablic Works Accounts, 
-& good deal of this wer commenced after the year under report, I will 
ertainment of a Divisional Superintendent was an excellent investment, | 
repay its cost directly and indirectly in addition to frequently 
in the examining and amending projects. Mr. Heyman 
tance as Secretary in the Road Works Department. 
w the results of the year as each district. 
commenced with a balance of Re, 44,871, which included the 
i ‘the year from all sources were Rs. 88,045. ‘Thus, 
Com: Tne total expenditure was 
of Rs. 69,943, Of thissum Rs. 45,858 
paid as advance for material at sites, 
























1. The financis? edndition of ‘sho fand grea: therefore good, but the, bulanco'in band 
| “Jargor than it.was'at the close of the preceding year, and the outturn of fork was small, ‘The 
tal expenditure on original works was Rs. 23,388, and on repairs Rs, 27,264—total Rs, 50,652. 





| ‘The principal work done aryg cation, bridging and motalling what is called the Rungpore 

| road which connects the ciWM station with the Northern Bengal State Gailway at Parbuttypore, 

ie and next to that bamboo bridging on the Akhanagor to Cvooraman, Dinagepore to Hemtabad, 
and Peergunge to Koygunge roads, with jungle-eutting on the Darjeeling road. : 

i 8. As regards the Parbuttypore or Rungpore road, there was an allotment original 

. work of Rs, 30,340 in the budget, but the actual expenditure was only Rs. 13,959. A special 

: report about this road is annexed to the report of the Chaitman, from which it will be 

seen that very little work was done. Of the total expenditure of Ra, 13,959, Rs. 10,099 

were spent on metulling and the reet on bridges and earthwork, &e. ‘The failure of two 

t contractors, as detailed in paragravhs 9 to 11 of the Chairman's report, explains the backward 

3 state of metalling on the Rangpore road. Iam sorry to say, moreover, that the Divisional 

“Superintendent noticed that the bricks collected for metal are of bad qaality, and will not 

therefor last very long, ; 
T have just passed over the road myself, and have urged on the Magistrate and District 
. Engineer. to make special efforts as regards brickemaking during the restiof this dry season, 
~ so that the metalling may be done in the course of the rains, 2 

9. No original works were constructed on the Akhanayor to Chooraman, Dinagopore to 

Hevtabad, and Peergunge to Rajgunge roads, beyond bamboo bridging. ‘Che allotments 

for repairs wore Rs. 1,583, Rs. 1,000, and Rs 1,000, and the expenaiture Rs..2,162, R&, 1,4a8 

and Rs, 1,080. Ten miles of jungle on the Darjeeling road were cleared’ af a cont of Rs, 390, 

chiefly as a protective measure against tigers—-a work which is continued during the: currents 


years 


ave 





10, ‘The other important roads of the dis‘rict have received a fair amount of attention, 
Ll. Rs. 2,000 were allotted under the bead of village roads, but L regret to observe 
that Rs, 200 only were spent, and that in a single neighbourhood apparently, viz, at 
Raygunge, an important jute market in the west of the district, where the residents %gepaired 
their roads at a cost of Rs. 400, the work being undertaker by one of the principal résidents 
of the place, The Chairman intends to make use of the services of the polige officers in getting 
village rosds repaired and bridged under the supervision of Mr. Wilcox, the District Super- 
intendent of Police, who is Vice-Chairman of the Committeo ; but it is difficult to believe 
that trustworthy persons are not to be found, who are willing to spend in the aggregate some 
thousands on village roads, 

12. Tree-planting has been commenced on the Rungpore and Moorshedabad roads ; 
on the former 600 and on the latter 309 trees are planted. Tue present Vice-Chairman, 
Mr. Wilcox, bas taken great interest in this matter. 

13, Altogether tue results of the year are not as satisfactory as in the previous year, 
principally owing to the failure of two contractors, and the post of the District Engineer 
veing io abeyance during the busiest season of the year, as detailed in the Chairman’s report, 
The Chairman bopes to be able to utilize almost ail the available income during the current 


ye: 





ar. 

14. The Divisional Superintendent reported that, having joined his appointment last 

stember, the District Engineer “ Baboo Ram Nath Bhattacharjea has a great many 

ifficn\ties to contend against, owing to previous neglect and mismanagement. He is an 

* jmtelligent and active man, and will in time be able to make proper arrangements,-and 

the work started and exeented in a satisfactory manner.” 1 
15. Rajshahye—TDhe year commenced with a balance of Rs, 90,706, exclusive of 

advances outstanding, which amounted to Rs. 4,786. ‘The total receipts of the year from all 

soarces were Re 1,26,742, making a total of Rs, 2,17,448, The expenditare, exclusive 

ef advances and deposits, was Rs. 82,555, which left a balance in the hands of the Committee 

“+> ofsRs. 1,34,893. To this must be added Re. 60, being the uet deposit received daring the year, 

* and Rs. 658 deducted on secount of net advances made during the year, making the total 

balance Rs. 1,84,295 unutilized at the end of the year, 
16. , of which Rs, 82,073 
village roads, The 
















<16. Thé total expenditure on road works was Re, 61,856, 
were spent on original works and Rs, 29,783 on repairs, includi 
memorandum given in paragraph 18 of the Chairman's oul tho 
agpnal exrenditare on each of the roads undertaken durin fin cane, 
of so little money being spent was the dolay abont the 
fhig Natiore to Beaulesh road, whicl formed the 

© 17. The most important of the original works was raising 

» andthe miking of afew bricks ‘towards more metalling, in the 
» — Bs, 12,678 were spent in. the: constroction of musonry b 
Re, 6,860 in raising, bridging, and metalling a short bitiof 
of it, Thus in oli Rs 19,538 were spent in original works. 
Rs, 14,128 spent on rey of a pubebentil descr pd ala 
kinked ial extender was Rs, $8,666, our ote 
repairs . 00, is ie i the Chairman to be 
“poses having been pera ie io 
som was aw for the came eraieye rave be 










ject of 
and 







ible 
Divisional 











so at the Kalitalah nullah, where a gap was cut away to twice its-original width, anda large 
| and deep hole seoured out at the site where it was proposed t efect a masonry brid 


(Mr. Heyman reported that a good dealof eafthwork. has yet to be done ; but now that it . 
been given to a good contractor, and. contract signed, this road should be finished, a 
regards earthwork and bridging, before next raips. ae 

19, ‘The timber bridges on the second section of the read have been repaired, and 
Mr, Heyman reported that they appear to be strong and sound? In'the first section also 
most of these bridges have been thoroughly repaired. 

20, From the fourth mile the metalling commences. The metal has not consolidated 
properly, and the Divisional Superintendent attributes this to the stones not having been 
broken sufficiently small, and the ‘metal sufficiently watered and rolled before the binding 
material was put on. 

As regards the metalling, Iam much disappointed at hearing that so much money is to be 
spent on contracts actually made for iron bridges, that very little indeed of the road cess 
funds or the second Government grant of Rs, 75,000 will be left for metalling, But the 
Superintending Engineer approved of such bridges being ‘made, and again during last 
December, hearing onother one was in contemplation, 1 asked the Divisional Superintendent 
to see if a wooden bridge would not suffice,on which he reported that an iron one was 
necessary. The additionul expense will delay the completion of the metalling a good 
deal. ed 

21, The other important roads of the district have received fair attention, 

22, Rey 1,961 were spent on village roads, Of this amount, Rs. 575 were spent by the 
Branch Committee of Nattore on certain roads under that Committee, The work done under 
this head is unsatisfactory. 

_ 98. No trees have yet beon planted along the roadsides. The Chairman reports that 
some has got trees already in places, and at others the roadside will not admit of trees being 
lanted, 

: 24, The year’s work has been unsatisfactory, as was the case in the previous year, 
owing to the cause noticed above ; but it is, I havo every reason to believe, progressing weil 


ow. 

254° The Divisional Superintendent made a very favourable mention of the present 
distries Engineer Mr. Mackenzie. 

26, Pubna.—The year commenced with a balance in hand of Rs. 24,615, exclusive of 
advances outstanding. “Lhe total receipts of the year from all sources of revenue were 
Rs, 50,758, making a total of Rs, 75,373. The total expenditure was Rs. 64,451, which leaves 
abulance of Rs. 10,922, Adding to this Rs. 8,548 on account of miscellaneous advances 
wweovered during the year, and dednoting Rs. 1,124, deposits refunded during the year, the 
actual balance in the hands of the Committee was Rs, 13,346. 

Of the total expenditure, Rs, 47,634 were spent on road-work, of which the outlay 
works was Re. 35,151, and on repairs Rs. 12,503, 
. Lhe most important original work done ducing the year is the partial constraction 
of the roads from Pubna to Moonshedpore, Aurimkola to Sara, and Raneegaon to Bhowani- 
ise The first two roads form, with a portion of the old Rajshahye road in the middle, the 
of communication between the sudder station of Pubna and the Northern Bengal State 
Hailway at Sara, This road is still far from complete as a communication between Pubna 
and Sara, though a good deal of both earthwork and bridging has been done in a fashior 
‘Tre Divisional Superintendent inspected the road. A copy of bis report has been submitted 
to Government with this office letter No. 295PW, dated 20th December 1879. He strongly 
condemned the work of the District Engineer, and a notice has been given to the latter officer 
thot bis services are no longer required. 
29. The other roads of the district received fair attention, Almost all the works suffered 
damage from the unusually bigh floods of last year, nearly all the embanked 
toads in the district having-been overtopped and breached. 
. The expenditure ‘on village roads was Rs. 2,085, out of an allotment of Rs. 2,316: 
‘The work was supervised in the Serajgunge sub-division by local zemindars and headmen, and 
™ Pubna by headmen of villages only. The Chairman reports that “ several good and useful 
‘illage ways have been made,” and in these cases “small sum has done much to removes 
‘te pressing want of a large number of the people.” The work of the year in this respect » 
‘tars to haye been satisfactory. 

41, Nothing was done in the way of tree-planting on roadsides during year unde 
Niece ead of Rs, 72 in fencing trees previously planted, ane 
Malena vie] Superintendent reported very unfavourably of the District Engineg#™ 

fy oan Sel 











































ir opened with a balance of Rs. 16.343, exclusive of outstanding 

u lue of materials in stock, which amounted to Rs. 15,417. 
year from all sources were Rs. 48,055. The gross amount available 
jalue of advances and materials. The total expenditure was 
of Rs, 33,897, plus yalue of materials in stock estimated as 


Bs, 81,601, Re. 18,061 were spent on road-works, of 

oe a teliis, oad he 16,047 on repairs. 

en which was more in “the nature of 
gram, * 


~ SB THe ti nt WO toad from Bogra to Chatiatgenen; 
It cdtitidete the idee i Bf Bogra with thé Northern Bengal. State Railway. The 
‘done ot this roid fed of eapthiwork an irs throughout, and the cousiruction 
ofefour temporary bridges two tempdraty étilverts, sohat™for ill practical Osos the 
road is passable throughout, “The complet, project for this work, including ‘ial 
belgitig and metalling, byMutely been sabinirted, . 
$6. The road hext in importati¢e is the Dinagepore roid. Rxtensive eatthwork répairs 
were effected and temporary culverts were made, = % 
87, Earthwork répsirs, répairs and constritetion of tetiportty bridges, wore effected on 
the Rangpore, Nattoré, Shariakandy, and Serajeunge tonds, as oiso on the Mabastar and 
Shibgunge branch of the Rnugpore toad, dnd the crosé-ronds joining the Rungpore and 
Dinagepore and the Serajguuge and Nattore rouds. Tae work done on the Sultanpore roid 
‘was trifling. 
83, ee 1,755 ete spent on village roadé thringh zemindars and village headmen. 
89. Very little bas been dote in this district in the woik of plaviting trées on 
roadsides; Ks. 90 only were spent on this work, The Divisional Saperintendent was 
fatisfied with the fay in which the District Engitieer, Mr. Staples, prepared the 
ject for the Boga ta Chatiangram roxd, the only imporiant thing he has had to do, but 
Me Heyman had to point out. tiariy litle thifigs which required wmendment. The District 
Enginear is evidently slow and not fertile in resources, but Mr Heyma he bas tid 
considerable diffictlties to tottend with owing to the incompetency bf his predecessor, 
© 40. Rungyore—The year commerical with a bdlariee, exclusive of advances, of 
Rs. 19,790. The réeripts from all sources daring the year wee Rs, 1,387,275, wialiing & total 
of Rs. 1;57,065. Tue total expenditure during the year was Rs, 1,239,772, having a balane: 
of Rs. 27. 

41. Of the tétal expenditure of Ra. 1,29,772, the amount speat on reateworks 
was Rs. 99,032, of which Rs, 55,873 were spent on original woiks and Res, 43,159 on 
repairs. 

a 42. The thost important original work undertaken during the year was the Rungpore 
to Kamarparah road, which is a portion of the Whubri road. Ks. 12,775 were spent in the 
cbtistraction of bridgés which weré nearly finiehed. * 

43, The next important works in progress during the yéar were the large Alaikuree 
bridge, the constriction of bridges 6n the Kétlizutize road, and the metalling* of the Tajhat 
foal. The amount spent on these works were Rs. 11,063, Rs. 5,480; ands, 7,705 
respectively. 

44, A very large quantity of work of a permanent or substantial natare appears to 
Wave beer dowe it this distiiet, aud almost all the roads have received a fifit amoiint of 
attention. 

45, Ont of an allotment éf Rs. 4,000 for village roads, Re. 3,425 Were spént on 37, 
roads in the three sub-divisions of the district, the work beitg undertaken by bon-offivin! gentle. 
men aid Village headmen. 

46. Satisfactory progréss his been made in thé work of planting treé® on rondlides. 
it is reported thit five miles of the Bigra, one mile of the Kaliginige, four miles of the 

bubri, two miles of the Bugwa, nine miles of the Julpigéree, and éleven miles of the Ditiage- 

pote roads have been planted with jack and mafigo trees. 
> 47. The Divisional Superinténdént bas not yet finished hie inspection of the works of 
this district, bat from the Chaituian’s feport, it dppdars that the results Of thé year's work 
dire very sittisfuctory, atid I kiiow that thé present Distrist Engineer, Mr. Ringwood, bas 
Piven eatiefaction and proved much tore efficient than his préedecedsor, ‘as the late Superio- 
tending Engineer has seen and reported favourably on some of Mr; Ringwood’s work. 

48, Julpigoree.—The year cdinmiended with a bilanée, exdlusi advandts, of 
Rs, 11,550. ‘The receipts of the year amounted to Re. 88,487, making a total of Rs, 50,397. 
The total expenditure was Rs, 48,468, leaving a balance of Its, 1,860, Additig t this 
He; 2,532, being the dmonnt of miscellaneous advandes tuvovered during whe yenr, the tot 
balance cotties to Re. 4,401. 

49. Of the total expendithre, Rs. 40,109 were epetit On foud-Works, Of which Re. 67,555 
srére spent on original works, atid Ra. 2,751 of repairs, 

Sey” 50. The most important works undertaken duting thé yéar were the Dali 

Alipore roads, on which Re. 13,483 and Re, 18,142 respectively Wete spent: 

Foud is finislied ax providvd for in the estimate, and the work now on is in’ 

eand is being executed out of the savitige of the extiniate which the Divisi 

réporis to have been Rs. 5,000. <a 

51, The Divisional Superintendent reports that the “state of the 
© and when the repairs and raixing in the seventh, eighth, ninth, and tenth 
” ce necessary by the overflow of the Teestn) is finished, it will be 


“952, Mr Hey iin also inspedted the Alipore rond and found it in’ 
+# 58. It appears that the other important roads of the district 
be 64. ea tink wears to have been done for village 
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55. he Deputy Comimtidsioner says that the ordifmry fraittross of Bengal ,do not 

eo Well in Tulpicoren owing to excessive raine. As an experiment, however, a thousand 
eet of the road leailing 16 the railway stution have"horn planted! onyeither yside with fruit. 
trees at an expenditare of Rel 02, * ; a 

66. ‘The results of the year appear to be 

57. Mr. Heyman writes as follows of the District Engineer : 

T found the District Engineer attentive to all instructions and willing to do bis best. 
‘The caving on the two lines of road is creditable, He seems to be a practical man, and, as 
far as 1 can judge, understands bis work, and I dare say will do well in future.” 

68. The report received from the Chairman of the Darjeeling Road Cess Committee is 
incomplete. It will be submitted to Government as soon as it is received in a complete form. 

59. ‘The meetings of Committees have been fairly attended in most districts, and the 
non-official members have given a fair amount of asistance to the Chairman; but the 
members who live in the interior, with few exceptions, scarcely ever attend. 

60. The Road Cess Act works smoothly and without complaints. The people are gradu- 
ally appreciating the advantages conferred on them by improved communications. But I do not 
think oe get all the return for their money that they ought to get, and tbat they would get 
under a better system of repairs of roads than, as far as I am informed, exists in the great 
majority of the districts of these provinces. 

61. This brings me to two matters, which are, I think, worthy of the notice of Govern- 
ment, ‘Phe first is that, notwithstanding the large amount of coss paid, in very few districts 
do the gess-payers réap the practical advantage they are entitled to in the shape of having 
the sfitijvtity of the roads in a district in fair-weather passable order during the greater part of 
the dry season, With few exceptions (and those chiefly, as I am informed, in districts where 
indigo planters, &c., carry out repairs), the manner in which District Engineers work is as 
follows :+ 

Frotii one to thrée roads are taken up at a time and repaired without any great expedi- 
tion, a good deal of earth being thrown on them almost every year when they are repaired at 
all, these ronds ate done, another two or three roads are taken in hand, and soon; 
some roads thas not being touched till just before the rains, white in many districts some roads 
dite not Yepairéd every year. Tue result in the case of the roads repaired on this system is 
that sotn ave made difficult: for traffic by earth being thrown on them at the beginning 
of the sea#on, and the rest are equally difficult for traffic by their not being touched for some 
months after the rains. What is wanted is that from $00 to say 700 miles of road in every 
diettict should féceive light surface repair’ at the beginning of the dry season, so as to be 
fit for trafic until the next rains. As a Magistrate of different districts, I found no diffi- 
culty in effecting this, by merely taking a little trouble in teaching sirdar coolies how to 
éecute stGh repairs, viz. to avoid throwing earth on the roud at all, if possible, and if 
abvulately necessary, the smallest quatrtity here and there, to pare ridges and turn them into 
the rars alongside them, to cut overhanging branches of trees, to slope away gaps, so that 
(atts atid baggies dould get up and down without difficulty, and the same as regards approaches 
to forties. from 20 to 40 sirdar coolies are taught bow to work in this way, and 
spread over all the rods in the districts on let November, each having 15 or 20 coolies with 
him, about all the romds of the district will be in fair weather order by the end of that month, 
ond in actual practice, when I was a Mivistrate, Tused to drive my buggy or dog-cart.ail 
ovat the diktri¢t frotm Ist December, On the completion of the surface repairs, the sirdar 
ooolies should be turned on the two or three roads which should be taken in hand every year 
for heavy work, ahd during the rains only the sirdar eoolies should be retained, each having 
slength of road to touch up now and then, and keep in such order as is possible in the rains, 
when “9 time saves nine” at the boginning of the cold weather, What used to 
Ve possible, used to be actually done with half or a third of the money now available for 
Totds, ought to be done without difficulty now. 

02. Of doutse it is ‘not enay 40 get professional engineers to give due weight to the 
| itnportimnoe of merely givitig $00 to 600 miles of roads, good for carts, and perfectly paseabie 
for vehicles on spritige, by'tin expenditure of only Bs. 3,000 to Rs. 6,000 a year, for an 

‘ngineer naturally prefers giving his time and attention to heavy and important work; but, T 

former “i 


‘think; the nm ‘be insisted on. 
63. The other point i# that, while the District Engineers have not hitherto been, 

‘dy, altogether Pe Gacteeths hig wag 46 tre boeor many of thous bre paid decidedly Wigs 
- tla, “thei antecedents in the Public’ Works Department and  elyehére. 
District: Officers and Committees x0 doubt find it difficult to rebist an inclination to amiable 
| Wethuess towmds a génitlotian with whom they ure in frequent contact, but I think the 
are: ‘tiuch higher than they ought to be, consistently with justice being. 
' There may havo been some necessity for highly-paid officers when 
important works, and could rarely obtain the assistance of 
now oll that is changed as regards some divisions-at all 

Soperintondent:of district works, 2 high class District. Bugin 
‘receive instructions on the spot in regard to all important 


f Hot the past ok Govertiment is ealled for in regani to 
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"No, 91P Wet dated Darjeeling, the 15th June 1880, 

“ From—Lonp H. Uttox Browse, Oommr. of the Rajshohye and Cooch Behar Diyn,, 

~ — ‘To—The Secretary to the Government of Bengal, Public Works Department; . 
‘\. Iw continuation of my letter No. 4¢8PW, dated 26th February 1880, I have the honor 
to submit herewith the annual report and accounts of the District Road Cess Committee of 
Darjeeling, together with those of the Branch Road Coss Committeo of the Terai, for the 
cess year 1878-79. aa 
#2. Imuch regret the delay that has occurred in the submission of these papers to 
Government. It was reported, in paragraph 8 of my letter cited above, that as the receipts and 
disbursements of the Terai Branch Road Cess Committee were not incladed in the district 
accounts, they were returned to the Deputy Commissioner and Chairman for correction and 
revision. The revised accounts afterwards received from the Deputy Commissioner and 
Chairman were so badly prepared, and were wanting in so many details, that ib was necessary 
to return them twice for revision and correction. On receipt of the revised accounts now 
submitted, it was again found that a subsidiary stetement did not accompany the revised 
accounts, and that there were certain discrepancies between the accounts of the District and 
the Branch Rod Cess Committees, and between the figures in the accounts and report of the 
Jaiter. Copies of the explanations received, with reference to the discrepancies, are herewith 
enchsed, ‘ 
3. The year commenced with an opening balance of Rs. 11,410, exclusive of advances 
outstanding. ‘The total recerpts from all sources were Rs, 38,556-8.4, which includes Rs, 13,000 
granted by Government. There was thus Ks, 49,966-8-4 at th posal ‘of the Committee. 
‘The total expenditure of the year, including advances and deposits, amounting to Ra, 17,606-5-2 
and Rs. 10,000 respectively, were Re, 41,085-12-1, leaving a balance at credit of the Committes 
of Rs. 7,980-12-3 at the close of the year, Of the sum of Rs. 13,000 granted by Government, 
Rs. 5,000 were on account of the road from Kurseong to Kilabari, and Rs. 8,000 for the 
road from Jor Bungalow to the Teesta, Both roads have since been transferred to the 
Pablic Works Department as provincial works. The former sum has since been advanced to 
the Executive Engineer of the Darjeeling Division, The unexpected balance of the latter sum, 
after deducting payments on account of the Teesta road, will probably have to be refunded. 

4. The total expenditure on works uuder the Sudder or District Committee amounted to 
Rs, 5,473-12-9, viz. Rs. 1,900 on original works and Rs. 8,578-12-9. on repairs. - The original 
works consisted chiefly of the eonstraction of cane bridges. ‘There is no District Engineer in 
Darjeeling, as the funds at the disposal of the Committee are insafficient for the maintenance 
of an engineering establishment, and almost all the roads in the hills are maintained under 
the supervision of tea-plunters, and in some cases a lamp sum being made over to them for 
répairs of roads in some instances. 

5. The number of meetings held during the year was only four, owing to there being no 
quorum on other occasions. It is said that planter-members feel a great difficulty daring the 
rains and the tea-making season in visiting Darjeeling. 

6, The Act is said to have worked faicly well during the year, except that the cess 
payers are dilitory about paying in the cess. It is also reported that a large remittance was 
received from the Terai afver the close of the year too late for credit in the year’s accounts. 

7. No trees were planted on roadsides in the hills, It_is practically impossible to do 
much towards planting roadsides with trees in the hilly party of the district, 

8. Nothing was done during the year towards the construction of village roads as such, 
but it is remarked that the district roads are in fact village rouds, 

9, The collecting and other establishments are reported to have worked fairly well 
daring the year, : 
10. The Branch Road Cess Committee of the Terai do not appear tohave worked putt 
satisfactorily. The non-official members, the tea«planters especially, strange to say, are sui 
to be rather indifferent and to have rendered no assistance to the ViseCusicmess who presides 
over the Branch Committee, which has been vested with the powers of a District Commit 
‘The Deputy Commissioner and Chairman recommends that these powers be withdrawn, as he is 
of opinion that the Branch Committee requires more guidance than can at present be given 
to it, I think another year’s report may be awaived before taking that step. “i 
“.. LL. The total income of the Branch Committee was Rs. 10,661-10-1, of which 
Rs. 6,169.10-1 represents the amount received from the District Comuittes. ‘The total 
expenditure was Hs. 10,26214-1, including advances ontatanding to the f 
Rs. 8,178-0-9. There was therefore a balance of Re. 208-12 at credit of 
Committee at the close of the year, ii 5 
12. The total amount spent on works was Rs, 5,866-7, viz. Ra. 
ates (the construction of « store godown and office bungalow), Re. 
ropds. 
‘Tt is gid that be suffered from fever fur a considerable, portioi 
said not to be in a good state, but the district funds are A 
gftie amount necessary to keep all the roads in really good 

18- Only 50 omnge and 40 jack trees are plore 

road. It was intended to spend a sum of Rs, 50 in planting 
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PUBLIO WORKS DEPARTMENT,—BENGAL. 





ie DISTRICT ROAD-FUND. 
‘ Z Nortricattox No, 169. 
The 20th September 1880. 


‘Unpnr section §9 of Act X (B.C.) of 1871, the following Annual Accounts and Reports 
of the District Road Committees of Patna, Gya, Shahabad, Mozuflerpore, Darbhunga, Serio, 
and Chumparun, on works carried oat and in progress during the past cess-year 1878-79, 
together with the remarks of the Commissioner of the Patna Division, are published for 
general information. 

y T. H. Wickes, 
Asst, Secy. to the Govt. of Bengal 
in the Publie Works Dept. 





No. 134, dated Bankipore, the 191h—27th January 1880. 


, From—G. Tornner, Esa., Vice-Chairman, District Road Cess Committee, Patna, 
To—The Commissioner of the Patna Division, 


‘Lave the honor to submit the Annual Roa! Cess Report fur the road cess year ending 
* 0th September 1879, prepared by the District Engineer’ nis report contains ail the informa- 
tion required by the Government regarding the works carried out during the year, and also 
explains what it is proposed to do during the current road cess year, 

2. The annual accounts were duly examined and passed in accordance with the 
provisions of section 88 of the Act by the VicesChairman, Moulvi Abdool Jubbar, Baboo 
Modur Mohun Lall, and Munshi Mahomed Amir. 
3," There is nothing new to report on the working of the Road Cess Act. 

4. The sudder and branch committees have shown an intelligent interest in all matters 
brought before them, and..have thoroughly approved the principle laid down in Government 
cireular No. 50, dated 23rd January 1879, on which the District Engineer has worked. 

5, Ip will be seen from the District Engineer’s report, that the greatest want of tie 
district—a bridged and metalled road to Behar (which passes through a very flooded and 
difficult ‘country)—is now under construction, and will, it is hoped, be completed during the 
curvent year, The committee hope to take up one or more important roads, year by year, and 
patit into thoroughly good order, only doing mere surface repairs meantime to the other 
existing roads which are all extremely defective bot in construction and alignment. The next’ 
large work to be taken up in accordance with this policy, is the road from Fatwa to Hilsa, and 
when this has been done, it will be possible to take up two or three of the less important ds 
yearly, uatil all are pat in good order, Most of the District Engineer’s time has been taken 
up ding the past year by preparing the plans and estimates for these two large works, 
‘Those for the Behar road have now been passed by tho Chief Engineer, and those for the 
Fatwa and Hilsah road have been sent to Government through the Superinteading Engineer. 
The committee have had every reason to be satisfied with the District Engineer’s work, and 
he has been confirmed in the appointment. The subordinate establishments are somewhas weak : 
but hetter men on the pay which the committee can offer are hard to obtain, and it is hoped 
that the present staff will gradually improve and succeed eventually in working up to te 
required standard, 

- 6. The committer, in explanation of the small sum spent on village roads, would again 
witerate their previous opinion that in such a flooded district as Patna, it is impossible to 
construct even a village road without proper surveys and skilled knowledge. Thoy have 

ined their present efforts in this direction to preserving from encroachinent existing 
tracks and footpaths, and planting palm trees to mark their course. Eventually. their 
improvement will be gradually taken ap along with that of the roads which they connect 
and tap, ‘Their construction involves many delicate questions of drainage and irrigation ; 
aud it wonld be mere waste of money to undertake them until the District Engineer bas 
bad time to make the necessary surveys. It cannot ba too often pointed out that the 
Pom Conditions of the Patna district are entirely different from, and far more dificuld” 
and complicated than, those which obtain in the other districts of the Division. 

_ 1. Abegiuning has been made in the important matter of arboriculture, which bad 
hitherto been entirely mogle The tress planted on roads and in nurseries are all fruit= 
hearing trees which will eyoutaally yield a good revenue, and atnply repay the expenditure 
‘eurred on, . The District Bogipat has taken up the subject in a systematic mauner, 

As Wi a system of nurseries in which the trees are allowed to attain a good 
d out, thus concentrating supervision and establishment, and maintain- 












































is of this district into thoroughly good onder is a work of gotten 
bly in no other district in Bengal would hasty and ill-prepared 
and wasteful than in Patna, -' 
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Bankirore, _ & Toynnen,: 
The 19th January 1880 Vice-Chairman, Distrieé Road Cess, , 
‘atna, 


Patna Road Cess Annual Report 1st October 1878 to 80th Sepiember 1879. 


Tnx annexed tabular statement prepared in accordance with Government Cirenlar 
No 54A, of the Sth August last, shows the income of the road cess during the year 
in question (including the balance at the close of the previous years), the details of expendi. 
ture, and the balance at its close, 

‘The system of expenditure adopted has heen that Inid down in Government Circular 
No. 5C, of the 23rd January 1879, paragraph 8, which is quoted for reference :—« If 
committees were to concentrate their expenditure for new works or one or two projects, 
and complete these before they commencod any others, the Distriet Engineer eould look 
more thoronghly after them, and would have time to look into his designs for the works 
to be subsequently taken up and to prepare them satisfactorily, The” investigation neceseary 
to prepare one or two projects correctly should afford data “that would be valuable, 
* and would facilitate the preparation of subsequent estimates for new projects in the vicinity, 

nds should first be provided for the repairs of existing district and village roads, and 
‘uy surplus to carrying out, thoroughly and properly, some one or more important projects, 
which, once begun, stiould be completed. The Licutenant-Governor eonsiders thee the 

%. cegemoney will be far more profitably expended in this way, than in spasmodic outlay 
F on pieces of road without system and without eareful consideration of the enginesring 

. merits of the projects, Committees should work on general prineiples rather thay on 

an impulsive desire to meet every petty want that may happen to turn up.” 
‘The sum available for works aiter deducting cost of ail establishment and maintenance of 
bungalows, ferries, &o., amouated to Rs. 1,25,512. Of this sum Hs. 19,0%4 were spent 
“sim annual repaire ; Rs, 654 on village roade ; and Rs, 1,11,874 were lable for ‘some one 
or more important project.” This sum may seem unequally divided between these three 
heads, bot the roads generally in the district are sueh that until they can be taken up 
of and re-aligned and remodelled (it is hoped in 1880-81), more money spent on them than 
: is just sufficient to keep the surfaces of them in order for traffic, is wasted, The small 
outlay on village roads may be attributed to the fact that as there are no good “ feeder” 
roads, the present existing tracks, of which there are a great uvumber, are sufficient to 
meet all wante. Villages have been encouraged to come forward and apply for any roid 
; they want opened; but the propensity to encroach, by i 
existing rows, seems greater than a desire for new ones. When good feeder roads have 
been made, no doubt carriage by carts will be substituted for that by pack bullocks 
and a greater demand for villaye roads will be created. “ 
‘The greatest wants of the district were undoubtedly one or two roads which would 
render easy communication between the heart of the district and the railway open throvgh- 
- out the year. During the rains, for at least one-third of theyear, the part of the disiriet 
is cut off from the railway by the immense spill chawnel 3 ‘exists just south of the 
railway line throughout nearly the whole leogth of the ee ‘the previous — 
year (to-that in question) it bed been the intention of the eommmithen sone of 
ye these roads, that betweon Bucktoarpore rail i ‘of Ko. 28,000 
"** had been set aside for this purpose. Including that ye ret provided 
Rs. 1,09,029 for the same purpose, Phe requisite sui and 
commenced as soon as the state of the country , a 
‘puisin hand at once the project was divided into two sections. 
~ Ligaen the spill channel of the district, wae prepared: and. 
water-way to be allowed was great, light and 
almost entirely of were designed | thet 
was examined and approved by tbe Superintending En 
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‘by that time almost gone by, und only a very dittle could be done, This accounts for the 
inary balance at the close of the year. “ 

_,A.saving on the budget allotment for « repairs” was effected, and with the sum it 
‘wat “resolyed, and sanction obtained, to metal the road from Meetapore to Khagowh, a road om 
which there is heavy traffic and which, owing to the peculiarly unfavourable soil during the 
hot-weather months, is from 6 to 9 inches deep in dust, and during the rains about the same 
depth in slush. But this work of course could not be done till next working season. 

“In the course of the year the plans and estimates for the second section of the 
Bucktearpore-Behar road were submitted and sanctioned. The total cost of this project 
saad, to Rs. 1,00,879, 

‘The surveys and levels for the next project which the committee hnd resoived to tale 
up, viz. the road from Futwa railway station to Hilsa (and vid Islampore to Gya), @ road 
similar 26 the last, were also done during the yeu, and the plans and estimates prepared. * 

In spite of Government Circular No. 5C, of the 28rd January 1879, the District 
Engineer has to complain of the unnecessary delay in passing his projects. 

Nurseries for young trees, to be eventually planted on the roadsides, were started 
at Bickram, Baukipore, Futwa, Hilsa, Ekengerserai, Bucktearpore, Mooraree, Behar, Gerreel, 
and Silad ; 68,285 mango, 1,774 jack, 508 mowah, 100 tamarind, 2,614 jaman, 330 other kinds 
of seeds, were planted on them, and 88,550 tar-tree seeds on the sides of class IV roads. 
The outturn, as well as that of the trees planted out on the roadsides, is a matter for next 
year’s report. 

Mention should be made of the year’s floods, which were the highest ever known, 
The Isteclass rouds, Nos. 1, 8, 4, & 6; 2nd class, Nos. 7, 18, and 15; 3rd class, Nos. 17, 23, 
and ay 4h class, Nos. 28, 29, 34, 37, 38, 39, 40, and 41, were more or less submerged or 
breached. 











No. 161, dated Bankipore, the 6th February 1880, 


From—G. Toynpee, Esq., Vice-Chairman, District Road Cess Committee, Patna, 
To—Tbe Commissioner of the Patna Division. 


In reply to your No. 212, dated $1st ultimo, I have the honor to state, as to the work- 
ing of the District Rond Cess Act, that the provisions for the collection of arrears are not 
caloulated to enable the*Collector to realize them without encountering much difficulty, 
iv a district: where the ‘umber of share-holders, by whom the cess is payable, is very large, 
‘That the sunset law should be made applicable to demands on account of the amalgamated 
cesses is a great desideratum. 

‘The establishment employed in the collection of the cesses, and that for the office of 
the district committee, have efficiently done their works during the year under review, 
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be PATNA DISTRICT ROAD FUND. 


» Details of Income and Expenditure for the Sas-year 1878-79, from Ist October 1878 to 
ly 80th September 1879, to accompany the Annual Account nt for that year. 
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1,500 


5,000 


1,800 


‘Repairs 


Cost of 


number, 


= | 


nu 


Establishment nnd contingencies | of 
‘at Hs, 18 por meusem, for 19 months... 


Extablishnient and contingoncies of Behar dak-bungilow, 
As. 18 por mensem, 


Establishment and contingencies of Barth dik-bungalow, 
‘Ws. 1S per monsem, for 12 months ww we 


Establishment and contingencies | of 
‘at Rs. 15 por mensom, for i months... 


Establishment 
‘Dungal 


Repairs to Behar dak-bungalow 

‘Repairs to Barth dak-bungalow 8 
‘Ropaire to Khagou! dik-bungalow ve 
‘Repairs to Bucktearpore staging-bungniow 
‘Repairs to Gerrick inspection-bungalow 
‘Repairs to Ekengoaserai inspection-bungalow 
Cost of « bungalow at Hil purcbasod trom the Opium 1 


Rajgur to Gerriok road— 
nik ‘and 








Brought forward 


EXPENDITORE—rontinued. 
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EXPENDITURE—continued, 


Originat Works—continued. 
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| Brought forward... eis 0} r87 8 a 
EXPENDITURE—continued. 

Tools and Plant-—conta. 
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Adeances, 
‘Saspense, e+ Adynnced to Engineer for coal, rails, ko. “ett ga tes 5075 3 0 
‘counts. Ditto” to abodivitonal Ofieet of Barth for ropairs taille Siorias 
‘Ad to Boba ‘ot Behar for repairs to viling 7 
and jw)vdivisional Officer ae meets linge 197701 
Ads We Ramgolnm Dass for works of district roads 700 0 0 
2] BRET to Deizopat Rima" ditio™ git". sim 00 
* Ditto parolee ditto ditto, 0 0 
Bits {3 8 Bh ingh for ropa eto eri nara 
‘ara y ? 
4 Ditto {9 doreestwer Singh a CO eee 
P Deposits. 
4 Refunded to Ramgolam Dass the security deposited by him “ wed wee 
Graxp Total Dispcaskuzsts —., 86108 17 

















Memorandum showing in detail the actual Cash Balance on 30th September 1879. 


















ry Particulars, Amount. ‘Total. 
< Rs a th Rs. a. v. 
Balance at credit of the gee PINs Mk Pu the aia? he 
} Patna Treasury ‘y oe 37 
| tem amount of ‘uupaldicheqties = + 8077 8 3 
+ 1,29,334 13 9 
Banxirore, G, Toynner, 
The 14th January 1880. Vice-Chairman. 


No, 182, dated Gya, the 3rd February 1880. 
, From—E. J. Banton, Fsq., Chairman, District Road Cess Committee, Gya, 
‘To—The Commissioner of the Patna Division. 

I wave the honorto submit'the Annual Report and Accounts of the worl: of the Road Cess 
Crna of Gya for the cess+year 1878-79. 
4 , of the work carried ont during the year under review and the previous 

one (1877-78) will show that considerable progress hus been made. 

d * 





10,696 111 
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in semabianrast is due to the fact that the District Engineer was 
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~The railway was, ned in the month 4 Joly 1870; it was even then 
unfinished state, and wc ‘been going on’ on it up very recent date, : 

In ‘addition to tho expenditure shown ‘above, many works were in “progress at: the 
end of the year, and were part: psd tae but not paid for, These I will remark ‘upon 
later, when y come to deal with the works undertaken in detail. 

. The accounts have been examined on the 29th ultimo by Mr, F, Moore, Depnty, ty, 
Examiner, Public Works Accounts, and although I have not yet received.p copy of his report, 
Tam informed that be found every thing in good order, correct, and up to date, 


"The accounts have also been examined by a sub-committee consisting of 


‘The Vice-Chairman, 
Baboo Bhoop Sen Sing, 

», Woomesh Chonder Sircar, a 
Senior Covenanted Officer, 


and I have the honor to append a copy of their sports 8 and to inform re shh Sus sehencas Were 
passed subsequently by the committee. The road cess cash- and 
treasury pass-book have been regularly examined, month by month, an the monthly 
balances checked. 


8. Workin; the Road Coss Systen.—I have the honor to Cy of a ae 
ow er otRO, dated Iste, Jonsery Eke “Beboo Bhagat 


Chunder Sen, Deputy Collector, in charge road cess, eey 
deals with this portion of the report. . 


4. Road Cess Sudder Committee —The following gentlemen composed the gommitteo at 
the end of the year:— 


Mr. E. J. Barton, Chairman, 
» E.N. Baker, Fice-hairman. 
Baboo Rajendra Nath Roy, Road Ccss Deputy Collector. 
Mr. A. H. Giles, District Superintendent of Police. 
indle, Ewecutive Engineer. 
. Chardon, /ndigo-planter, . 
Maharajah Sir Joy Prokas Sing, Bahadoor, x. c, 8. 1., of Deo. 
Baboo Balkissen Dass, Trader. 
Mirza Dost Mahomud, Dewan of Baboo Rung Bahadoor Singh. 
Moonshie Iibal Ali, Dewan of Maharani of Ticary. 
Buabo» Rung Dahadoor Singh, Zemindar, ‘ 
»» Jehanger Bux Khan, is 
ys Rameshwar Persad Singh, ,, 


Appendix IL. 





Moulvi Worir Ali, 4 ‘ 
Buboo Baij Nath Singh, ‘ 
* » Woomesh Chander Sirear, Pieader and Zemindar, . 


» Shew Charon Lal, 
»» Bbup Sen Singh, Government Pleader, 
a # Guage Persad, Zemindar. 
” Mokoond Shai, 2 
” Jowahir Bhagat, 


Statements A and B herewith annexed as usual. W ‘ 
Statement A shows the particulars of the several committees, and Statement B the names 
of those members who did not attend any meeting during the year under review. 





The Commiltee met on the following dates during the cessayear == “ 
31st October 1878. 4th March 1879, — ig 
30th November 1878. 7th June 1879. ‘ 
2nd December 1878. lith Augast 1879, 
23rd December 1878. 18th September 1879, 
6th January 1579. 27th ace 


At three of hese. meetings, viz, those of the ee November 1871 
18th September 1879, there was no quorum, and the meetings ha 
immedistely succeeding thei, 2 

his -ehows'-a want of daterent: on the part of the 
the committee. « 

5. Change of ‘members.—Mr, R. H, Greaves; —s Cl 

Mr. E. N. Baker, Vice-Chairman, from 27th | 

Baboo Woomesh Chunder Sirear, plender, from ath 


deceased. 
© Moulvi Wozir Ali, from 18th January 1) 
| Baboo Baj Nath Sing, trom 15th Sanusry 18a, 








“Baboo Ganga Pershad, from 15th March, vice Moonshi Ryot Tall, deteased, 
z Mocoond Shahi, from 15th March, vice Gocool Chand Poorohit, discarded from the 
lish of members for non-attendance. 3 
eee ‘Obarun Lal, from 18th March 1879, vice Roy Sham Lal Mittra, from 18th 
Baboo Jewahir Bhagat, from 10th February 1879, vice Delha Mahtoh, resigned, 
6. Removal of niembers.—No members were removed during the year. 
Road cess Branch Committecs—I have the honor to submit the reports of Mr. Cox, 
ional Officer of Nowadah ; Mr. Dey of Jehanabad ; and Mr. Stewart of Aurangabad, 
on the Working of the branch committees in their sub-divicions, It does not appear from 
these reports that very much interest is taken in their work by the non-official members, 
| which is much to be regretted. The particulars of the meetings of the several sub-committes, 
and the "oerad of the absentees throughout the year will appear in the statements A and B, 
ively. 
biggs e Accounts.—The detailed annual accounts are sent herewith. The balance in hand 
at the ond of the cess-year preceding the one under report was Rs. 1,40,741-9. The receipts 
during the year amounted to Rs. 1,34,504-7-10, giving a total income of Rs. 2,75,246-1-5. 
The expenditure,amounted to Rs, 1,59,136-13-5, leaving a balance to next year of 
Hs. 1,16,109-4, I will therefore be seen that the whole collections of last year have been 
spent and that the balance in hand at the commencement of the year was reduced by nearly a 
quarter of a lakh of tupee: 
6, 65,445-14-1 where spent on original works, and Rs,54,458-3-2 on repairs. 
ie is an excess under the head of establishment (general management) which should 
be noticed. The amount of excess is Rs, 752-5-1 on a budget grant of Rs. 8312, and the 
reasonof the excess is that Government struck off Rs. 2,160 from the original amount 
(viz, Rs. 10,472), which sum was provided by us in the budget. The cause of the reduction 
was that Government considered the estimated cost of hovsv-cess establishment would 
uot be required owing to the suspension of house-cess collections; but it was found 
_neeessary to keep on the establishment for some portion of the year, in order to collect 
the house-cess arrears fur the first and second quarters. 
9. Work establishment.—The engineering and subordinate establishment consisted of 
the following officers during the year :— 
1 District Engineer. 
3 Overseers, 
% Sub-overseers, 


A sub-overseer, Mr. A. Madiera, resigned, and sab-overseer Baboo Hem Chunder Sen’s 
eavioes wore dispeosed with during the year, aud Baboos Preo Nath Mookerjee and Nabo Gopal 
Mookerjee were appointed in their plac 
The office establishment in the District Engineer’s office consists of one clerk and one 
draftsman only ; in the Chairman’s office, 1 clerk, ] accountant and 1 estimator. The District 
Tpgineer hae pointed ont that tie work is increwsing rapidiy in the office, and ‘that another man 
isurgently required. There has been no change in the office, stablishmeut throughout the year, 
but Mr. Mill’s proposition is under consideration. 

10. Works carried out during the year.—The amount of estimates for original works 
firmed during the past year was Ks, 78,718, and for repair works Rs. 66,523, The 
amounts expended under these two heads respectively, as noted above was Rs. 65,445-14-1 
aud Rs, 54,458-3-2, Thora were, however, some original works for which estimates were 
firmed in the previous year,an@ which therefore do not come under the above amount of 
Th, 74,718. These are as follows :— 

tye to .—Metalling. Rs. 8,950, expended during year Rs. $08-11, 

, Kharhut to Rejowle.—Culvert Re. 2,387, completed. 

Gya ta Ne Metalling Rs. 8,986 expended during the year Rs, 399-13-6. The 
contractor for this work has failed to carry out bis agreement, which expired on 13th 
September 1879. Other arrangements have been made and the work is in progress, 
in pina beliges— Tae 9,760, Will be completed in four months. All the timbers are at 

ridge, xs : 
ang ttt tidge—Tta.6,044., Will be completed in four months, Many of the timbors are 
YY atte a | 
| Jahanabad to Urwal.—Culvérte, Rs, 2,824 ; eompleted. 
Jelanatad to Kurtha road.—Cowpleted. 
u .— Ke, 2,091, Will be shortly completed. 
q. 6,317 ; compleced. 
Barehwan.—Cnlverts, Rs. 6,697. 
ll Ve shortly soe 
road.—Roed culverts, Rs, 4,616. In good progress. The works 
will be shortly completed. 
¢—COniverts Rs, 2,097, completed, 
Re, $92, completed. 
Road,—Rs, 2,080. Partly completed. : 
) good many original works were in jogos: the end 
din 9; the greater part of the works are now 
| culvert works were stopped by the very heavy. rains 






























To good progress. The works were 





















of the past year, butshave been resaméd during the cold weather, and are now in rood : : 
Toexpected al these works will be competed by the end of the cold wenther.. Other works, 
again, could not be inspected and pi by the District Engineer in time to be paid for by the 
end of the cess-year. ‘Phe payments for all these works will therefore in next year’s 
annual accounts, although the work was actually dong in this, Rs, 25,000 is a rough estimate 
of the work done but not’paid for. The total value of the work actually done during the 
year is therefore about Rs. 1,45,000. It now remains to -give a short statement of the works 
undertaken during the year in addition to those above-mentioned. 


Onietwar Wonks, + ” 

11. Daoodnugger —Bali bridge works. ‘This important bridgé, consisting of 9 spans 
of 16 feet was found to bein great danger. It seems that the contractor who built the 
bridge some years ago had not built the west pier on the west sid@,on a firm foundation, 
but on sand, The consequence was that the floods scoured out the pier, and the two archos 
resting on it cracked owing to its subsidan The pier and arches had in consequences to be 
dismantled and rebuilt which was carried out suocessfully, The pier (built on wells) now rests 
n'a firm sub-stratum of clay. The cost of this work was Rs, 4,364-19-1;,the masonry yay 
completed within 6 weeks of placing the first well in position, and wag carridd out under rather 
diffieult circumstances during the rains, r ’ 

Kharkut to Rajolee Road.—Seven culverts of 5 feet span were completed ata cost of 
Rs, 2,082-9-9 Z * 

‘Nowadah Road.—As above stated the contractor for this work filled im bis agreement, 
About half an inch of metalling, which was all he coliected, has been laid down and consolidared 
departmentally since his contract was broken, 2 

The Pemar and Jokari bridges.—Are in good progress, and will be completed in about 
four months. Two piling engines have heen constructed at Gya for the work. 7 

Gya to Rayjoles sik the culverts bave been now completed, although all bave not yet 
been paid for, 

Gye to Gopalgunge.—Thes culverts were comm need daring the last year, and are now ih 
progress. Tney will be comileted shortly. ‘ 

Baroon to Bhurraria-Inglis road.—The pipe ducts on the upper section have een com- 
pleted, and the culverts on the lower section are in progresa, 

Gya to Surboda road.—A\l the culverts were completed last year. 

Jekanabad to Urwal.—All the culverts were completed last year, 

Daoodnagore to Obra road.—Ali the culverts were built with oneexception, the construction 
of which was stopped by the floods. It is now being built. ; 

Furah to Gobindpore road.—These culverts were also completed ‘during the past cess year, 

Johanabad to Kurtha road.—Only one culvert of 5 feet. span was built last year, as the 
contractor stopped work in the rains. Another contractor has been put on the work. © 

Jehkanatad to Bundhoogunge road,—Tnis was only partly completed. The work was 
stopped by the District Kngineer’s orders, as the villagers complained of the damage being 
done to their crops. The work has now been recommenced, the crops having been cut, | 

Rufigunge to Goh—These culverts will be constructed during this cold weather. ‘ 

Pakrei Barowan to Bekundra,—Six miles of earthwork were done last-year, The buildilig 
of the culverts is now in band. 

Worsiligunge to Dergawn —Four miles were completed, and 4 miles partly done last 
year. Bridge building is now in progress. uy : 

Hissnah to Sirdila road,—Six miles were finished and two partly so. 

Aurangabad to Nabinagore-—These culverts are now being eonstructed. 

Nawada to Nardigunge.—Completed. 

Row to Roopew.—Two miles completed and two partly 89. 

Hiemah to Behar and Rajobe road—Ten miles comploted. This work was stone! 
during the Initer part of the year on account of a dispute which bag singe boen settled by 

Frrsitgsngs to Khariut vid Dariapore.—Two miles completed; two miles partly 
completed. bi 3 s. 

Riefigunge to Obra—Sunction was obtained too late to do anythigg to'this work. It i 
now going on. a“ : 

Ranmsila to Pretsila,—Completed, tone mile. ‘The culverts were finished. 

Gya to Aurangabad —The ae the Gya end are built, as also nearly all of thor 
to be built in the Aurangabad section. ie: i ¢ 

Chirkee zo Goorwa,—Oomplered during this year, < 

Police line road.—Metalling completed, Rajolee to Shinghary To cle tae all, bow | 

4 2 
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e eulverta were algo parily built on the Deo to 1 se 
by ae eety ne of last, va apelin 2 " 

laroon t7 Mokewan.—Nine miles of thi 
pie have since been paar apes: bios: 

_ Pakree—Burowan to Worsitiguege—Two wiles 
This work was eiopped by « violent ouvbreak of oh 
to Moharaygunge.—These culverts wer 
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were estimated ot ace ret of Govajament Greater. 


1878, their construction had to d untiP the question 
nment. Orders. were received to commence work too late, The 
‘were to be built of kutcha masonry, andthe contractor deglined to undertake the 
of this during the rains, a 
Tt was: not found necessary to spend any of the budget allotment for ‘* Acquisition of 


‘Pree-planting was commenced this year. The plantation started by the District Engineer 
last year, gave 7,000 Good young saplings which were all planted out. Another plantation 
has been started at Aurangabad and, during the coming rainy season, others will be taken 
in hand at the inspection. bungalows, 
The plantation at Aurangabad contains 3,000 seedlings which will be planted ont this 
year. Bist in the District Engineer’s compound contains 5,000 to 6,000 which will also be 
yeadl the rains. . 

if Contribution works.—Mokur to Ticcari road.—This work, towards which the Maharani 
of Ticati has contributed Rs, 16,000 is in good progsess. The earthwork up to the town is 
completed, metal is collected, and now being carted so as to be ready for consolidation daring 
the rains. . 

14. Repairs, —Works.—These will not require such detailed remarks as the Original 


Wo 


tke. 
The estimates have all been worked up to, asa comparison of the estimated amount 
avd expenditure will “shew. Many of the roads shew marked improvement, notably the 
fullowing :— J 
TAG bel > Riolee—About 12 miles of thie road have been repaired with a coating 
of kunkeg, and the flanks have been repaired throughout, 
aaa to Nowadah.—This road bas been repaired in many of the miles. 
ie metalling of the distillery rond passing the railway station has been renewed and 
is to be widened this year. 
All of the district roads have been repaired so fur as the allotments for repairs will 
allow, but many of them will not be fit for tratlic during the rains, until they are considerably 
» maised and bridged throughout, Of course this isa question of time, I have called the 
Distriot Engineer’s attention to my wishes on this point. 

15. Operations proposed during the present cess-year.—The funds for original works this 
year will be devoted principally to the railway feeders, Those roads are to be raised througi:- 
out and bridged as far as our funds will permit, As these will not allow us to build any of the 
lager bridges which will eventually have to be constructed, the District Engineer has drawn 
up estimates for constructing culverts and ducts over the numerous pynes and drains which 
cross these ronds, as well as for raising them above flood-level, It must be remembered that 
fer large streams in this district remain in flood for more than a few days ata time 
laring therains; whereas the net work of afars with which the country is covered, presents 
an almost,insurmountable obstacle to traffic. As these adars, or reservoirs, contain still 
rise (ghough frequently very deep), all that is required is to construct a culvert nesr the 

Ratio ahar so 28 to allow the water to pass freely from one side to the other of the 
foad, and then to rise the road up to the level of the top of the bund. The road is then 
penile all the year round. The cultivators, too, cut the roads to irrigate their crops at 
requent intervals, and until we give them waterway sufficient to supply their needs, will 
continue to do so, It is to supply all these innumerable litle wants that the District Engineer 
is directing his attention on the railway feeder roads, The larger bridges required, which 
are notso urgently wanted for reasons stated above, will be undertaken afterwards, The larger 
| works are, however, not being altogether neglected ; two large bridges are being built on the 
Nowadah road over Pimar and Jokharee rivers, and a 45-fvet span girder bridge is to be built 
over a large pyne near Ticcati. Two large bridges are also to be built on the Worsiliguoge to 
rae ‘and Paks Berowan, to Secundra roads; seven inspection-bungalows are also to be 















faré the roads on which the extensive original works are to be carried out 


_@ Tebanabad to Holasgunge. Gya to Eerye- 
Ditto to Urwal. Gya to Rajolve. 
- Bila.to Vicari, Gya'to Nowadah. 
a Khedirserai. Aurangabad to Maharajgung. 
rserai to Tousa, Pakreo-Barawan to Sekundra. 
i ‘Warsiligunge to Dergawn. 
‘The first eight of there roads are foaders to the Gya and Patna Railway. ‘The ninth is a 
pety. mn in the south of the district, and in the Aurangabad sub-division. 
va Bh ‘connest the sub-divisional stations of Nowadah with the Bast Indian Railway 
Stations: “Amokeserni, All these roads will, be got into thorough good order 
are spent in original works on others. The two roads leading from 
and Warsiligauge will.also be completed by the end of the vurrent 
and bridged. 
Jarge allotments for repairs, The principal ones are for the 
‘branch road. 


‘or the former of these last are to be continued, and 
lately Thaned over to the seedy by the Public Works 


















pleted. ‘The ‘a 
h F, the Pablie Works Code, and on 
the contract system. Whe rates which had to, Sey raised on account of the heayy 
rates given by the Ruilway Department last year, are to be lowered again this year, 7 
‘Some expenditure has been incurred without an estimate in laying in stores of Raneegunge 
pipes for irrigation ducts. ‘Those are now being utilized on the roads, and estimates have been 
framed and are being framed according to requirements. These ducts will be very useful to 
the cultivators, and will obviate the necessity for their eutting the roads to irrigate ‘their crops 








in future, 
16. Tidlage Roads.—The amounts spent on village roads in the three subdivisions are 
as follows :-— é 
Original Works. f A 
Nowadab Some work has been doxiebutnot paid for, 
Aurang)ad 
Jehanabad 
Head-quarters nt Work has been done but not paid for yet, 
Repairs. 
Nowadah a Some work has been done but not paid for, 
Aurangabad 150 0 0 me 
Jehanabad “aa ad 





Head-quarters Beat — “ts Work has been done but not paid for yet, 

The village roads are under the charge of the sub-divisional officers, none of whom, how. 
ever, have held charge of their respective sub-divisions throughout the waole of the wess-year, 
‘The work is invariably carried out by the committee’s contractors, and under the supervision 
of the overseers, The native members of the branch committees (with very few éxeeptions) 
take no interest in this matter. This is also the first year in which any suscessful attempt ‘has 
been made to curry out village road works in Gya. As will be seen, the progtess in the Jehana. 
bad sub-division is fairly good; in Aurangabad also something has been doue; work has been’ 
done also in the head-quartors and Nowadah sub-divisions, but not paid for yet. 

I have drawn the attention of the sub-divisional officers to the slow proogress.on village 
roads. 1 hope they will show better results ¢his year, and many estimates have alreay beep 
framed, approved by the District Engineer, and sanctioned by myself, As the villagers cannot 
be induced to take any interest in the work, I think the present system of carrying out the 
work by petty contract under the supervision of the District Bngincgr’s subordinate sialf is the 
best one for the present. It also avoids the necessity of the sub-divisional officers’ keeping 
any supervieing staff of their own. 

17. Adjustment—The only adjustment during the year was caused by a contmetor Sofa 
not presenting bimeelf to receive « cheque, No, 209, dated 11th July 1878, for Rs, TL0, whi 
was made payuble to him. The contract was in two persons’ names and only one ‘came ‘to ‘the 
office to claim payment ; the second party to the contract never presented himself duting ‘the 
year although called on to do #0 several times. The cheque was consequently veangelled ‘on’ the 
last day of the year, and the amount written back in the cash-book, - ~~ 3 

18. Work establishment—TInspection of work.—The District Engineer informs methat bis 
staff have been fairly regular in inspecting their work, as their journals, which ate submitted 
monthly, will show, “i 

The District Engineer is allowed a maximun allowance of Rs, 150 (oot to be éxoceded in 
any one moth), his bills are submitted month by month, and he ia allowed travelling 
allowance in accordance with the rules laid down inthe Publie Works Code, _ His journals have 
exeveded the maximum amount in no less than six months of the. year, ani ‘have had to be 
reduced, ¥ : 

This shows a creditable amount of inspection on his part, the more ly as four ovt 
fF of the mx sonths in which he was most active were May, July, Aagust, ant Sie r 
work establishment consists of the following, and the way in which they have worked during 


the year is also noted against their names. we $ 5 
Mr. C. A. Mils, District Engineer, bas given me-eatistuction with hielWvork daring the 
year ; also his office has always been found to be in good order, when it was inspected. . Babco 
Hem Chunder Mittor, overseer. This officer’s period of probation yoon, ext 
further period of six months. ‘The District Hogineer does not appear to 
fied with him, but I hope he will do better next year, i * 
Baboo Mati Lal Chowdhury, overseer. On the whole this subordinate ha 
Some hard work has been done in his sub-division which was a very. 
has since been to more manageable limits, and the offending 
been strack off 1 by the District Engineer, \ 
Baboo Rajendra Nath N 


well, properly, and will, I think, make an 
Gopal Mookerjie. This officer is H it to resign 4 
» reports that his office establishment has worked well da b 
and one draftsman. The office establishment under be © 
torily, particularly Baboo Bepin Behary Ghose the seoount 
_ Well, aud-isvery industrious in carrying it out, i 


Ba set * 



































o— 5 4 ay en 
Cost of establishment compnred with income, ‘Tig total indenie.igclading last. 
spose balance wg Re. 9,70,246-1-5, and the total expenditare on establishment fs, 24,719- 
8-11, or almost exactly 9 per cent. mn 
20. General Remarks.—1 have pleasure in being able to state that ono result of the” 
labours of the year under report, and of the considerable expenditure which has been incurred, 
isa -yery marked improvement in the condition of a good many of the roads. _The commu- 
nications of. the district had, from want of funds, been necessarily for that reason so much 
neglected, that they had fallen into a very deplorable condition, I donot mean to say 
that a vast amount of very neovssary work does not still remain to be done, The roads of a 
i district like Gya, after having bven left to themselves for so many years, can not be 
1 to'a state of efficiency in the course of a single season. 
The work is one which will require constant and uuinterrupted attention and application for 
several years to come. The foregoing report will have shown that notwithstanding various 
untoward cige neesswhich tended to impede and obstruct our operations, a great mass of 
work, both ongtiat and.repairs, has been carried out. 





i Dated Gya, the 80th January 1880. 
~~ From—The Members of the Sub-Committee, Gya, 
To—The Chairman, District Road Committee, Gya. 


Wa the sub-committee were appointed under section 88 of the Road Cess Act. 

‘We Rave very earefully examined Aho coun =a ater authorised books cited in the 
ee margin, We have checked every item of receipt in the eash- 
Rabeel ice shane Mak! Seth. toe with the-pase-bock, and we hava checked the caab peck 
rowipts and expenditors; treasury past- with the cash abstract book, and the laiter with the register 
3 Heil of monthly receipts and expenditure, and finally with the 
santa perenis of receipts. We have compared a number of vouchers chosen at random with 
the entries in the cash-book, and from the eash-book we have checked the cash abstract book 
of expetiditure, and we have compared this with the register of monthly receipts and 
expenditure, and finally with the annual accounts. We did not think it necessary to compare 
the counterfoils of the cheques with the treasury pass-book and cash-book, inasmuch as this 
was quite recently done by the Deputy Examiner of Pablie Works Accounts in his late 
thorough inspection of the road cess accounts, The eounterfoils and cash-book are compared 
daily by both the persons giving the district road cheques, and these are again compared 

moathly ‘by the District Engineer. We found the accounts correct in all particulars. 
One correction in the cach-book in tie month of July was found not initialled; this 
omission has since beeh rectified. The cheque referred to in the past annual report now 
having been claimed has been cancelled, and the amount credited in the eash-book, We are 


oo, that the accounts are kept in a most satisfactory manner, and that the Accountant, 
#7 



























Bepin Bihari Ghosh, hus done his work carefully and thoroughly. 


‘ 





No. 91RC, dated Gya, the 14th January 1880. 


* 
. +h 7 ano Buvowams Cruyner Sex, Dupntv Collector, in charge, Road Cess, 

4 % —The Vice-Chairman of the District toad Cess Committee, Gya. 

b Wars reference to your No. 126 of the 7th instant, asking to submil the annual report 
on the working of the Road Cess Act, and of the establishment, for the cess-year 1878-79, 

Th year commenced from lst October 1878. The arrears of road cess on lands of 
previige Years left unrecovered, were Rs. 13,040. ‘This arrear, as well the current demands 
of the year, were collected from October 1878 to September 1879, and an arrear of oaly 

Res, 5,299 was left unrealized at the end of September 1879. 
2, The towji_moharirs of the Collectorate were directed to take the road cess chullans 
alongwith the Government revenue chullans, and the duty of entering the challaus in 
ance register and comparing the amounts with the treasury books, rested with the 


8, Phe warrants for the recovery of arrears on land cess were written out after eacl: 
iiment by thé two office moburirs and made over to the Collectorate nazir, who issued 
. The nuzir was assisted by a naib nazir up to March 1879, and an 
the collection of arrears from December 1878 to July 1879. The work 
carried on throughoat the year. 

o6a8 assessor, with nine peons, collected the house cess up to November 1878. 
‘of the collection was not good owing to the villagers being scattered 
t, and the assessees being too poor to pay their dues. ; & 

da statement showing the collection of road cess under different heads 


go of their datice. < 


Buagowan Cuuspen Say Depwiy Colter 








| Saou ERES, gum gp come, 
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From—H. Cox, Esq., Assistant Magistrate Nowadah, 
To—The Vice-Chairman, District Road Cess Office, Gya. 

‘Witn reference to your office No. 128, dated the 7th instant, I have the honor to inform 

that during’ the cess year ending September 1879 there were six branch road cess meetings of 
the committee. The number of members issix, viz, Torul Narain Sing, Kuzi Afzal Ali, Baboo 
Gurhux Lal, Dagun Sing, and Dand Lal. 

2. Baboo Torul Narain Sing attended five meetings, Kazi Afzal Ali four meetings, Gurhux 
Lal two meetings, Dagin Sing one meeting, and Dund Lal did not attend any. 

8. The work done'by the committee chiefly bad reference to the construction of the 
village ‘roads in the sub-division. The question as to the village roads that are to be 
constructed this year has been decided and the work is being commenced. 

4, A meeting willbe called ehortly to consider your letter No. 2410, dated 19th 
November 1879, on the drainage of villages of this sub-division, 

Copy of all'the proceedings’ of the last year are herewith forwarded. 





‘Road Cess Meeting dated 22nd March 1879. 


Tux only members present to-day were myself and Kazi Afzul Ali. 

The, subjects for the meeting were— 

1, ‘Dhe letter of the Commissioner, dated 3rd March 1879, about branch committee, 

2. Estimate for making a village road from Orhunpore to Jadupore vid Bhadokhra. 

4s to No. 1—TIt was proposed to add to the road cess committee Jhumak [al of Dona, 
Perasman Narain of Hknar, Budhi Khan of Pakri Barowin, and Shanker Lal of Rasulpore, aiid 
the aneoting will be held this day fortnight when the members may be proposed from different 
parts of the sub-division, 

4s'to No. 2—The waliks have written to-day that they want Rs. 300 to make ths road, 
bavi was decided that they suould be required to furnish an estimate in detailof the proposed 




















H. Cox. 


4 - No, 88, dated the 24th Maroh 1879, 
eng Memo, by—H. Cox, Esq, Amistant Magistrate, Nowadab. 
* Cory to"be sent to Chairman for his information. The overseer sent in an estimate of. 


» Pah asthe maliks only require about ‘Rs, 800, I thought it better to take the course 
ive not . 7 " 





dia Meeting held inthe dwelling-house of the Sub-divisional Officers on the 27(h December 1878. 


Present : 


, ~~ 1, Sub-divisional Officer. 
ed 2. Babu Tornl Narain Sing } Meabevs 





£8. ye Gurhur Lal 


*~ Latp, before the, meeting an estimate, prepared by the Overseer of the subdivision, 
“of the pba ee Sr repairing the village road from Nowada to Goshayenbigha, aout 
ing'to Rs, 


wk hs the estimate be submitted'to the ‘Chairman of the District Committee for 
}, atotion, , 


“No estimate with regard to'the road from Orhunpore to the Jadapore vid Bhadokliva, 
| Stnctioned in the last meeting to be repaired, has not yet been submitted by the maliks of 
Bhadokhra, as the people in the villages do not know how to make estimates as required or to 
re Ae een of the roads in their respective jurisdictions, é¢. length, breadth, and 


Roads Ti in Andharbari to Amawan through Andbarbari and Karbatti or 
etc om nt from Amwanto Rajowli, two miles, and to Serdilla, six miles, are 
. ‘a road from Amawan to’Rajowli: this maybe repaired. As regards 
and there, Unless an estimate be made as what expenditure would 
‘repairs, ‘the atount ‘to ‘be required cannot be ascertained, The 

i it be requosted to make an estimate of it, - 
come forward to have the vill is in ‘their respeo- 

should cdmoe tovask for aid 

Road Ces Department. No 


« 





” Ata Meeting of the Branch Road Coss Commitice held in the Subrdivisional Bungalow on the 
16¢h November 1878. sae 


“ ie 


Pxesent: . 


1. ‘The’ Sub-divisional OMcer, 
2, Babu Torul Narain Sing (Afember), 


Reap a letter from the Chairman of the District Committee, No. 46, dated 12th instant, 
In the last Committee the village road from Nowadah to Goshenbigha was ordered to be 
repaired, and an amount of Rs, 100 has been sanctioned for the purpose, The road extends 
to about four miles. In the beginning of the road, i. ¢, Jeading to the distillery, 
a large quantity of earthwork will be required with a bridge over the Pyne. The amount 
already sanctioued appears to be insufficient for the whole length of the road, 
Resolved—That a further grant of Rs. 50 be sanctioned for the purpose. 
Read a petition from Baboo Rasbebary Sing and other zemindars of Orhupore praying 
ethat.a grant of Rs, 100 be made for the road from the Behar road to Bhadokbra; ‘also a 
petition from the residents of Bhardokhra praying that Rs, 200 be granted to repair the 
zoad from that village to Orhunpore limit, and from Bhodokbra Nazarabad Barawan opposite to 
Jadupore. This has been inspected by the sub-divisional officer in his Tate tour, and He considers 
it necessary that the road up to Nazarabad Barawan should be kept up in repair for the conve. 
nience of the villagers, From Orhunpore that place is three miles: there are ups and 
downs almost everywhere. 
Resolved—That Rs. $0 be granted for the road up to Orhunpore limit, and Rs, 100 
for the keeping up the road from Bhadokhra to Nazarabad Barawan ; that the petitioners be 
intimated on the subject. 
» © Read a letter from the District Magistrate, No. 2157, dated the 7th instant, forwarding 
~~ Government Circular No, 10, dated 28th October last, suggesting to plant mangoes, jack, &¢., 
indigenous fruit-bearing trees along the lines of roads. This the committee consider 
ble, and it shall be glad to take the matter in hand if sufficient funds be 
placed at its disposal for getting plants, making earth fencing, and keeping an establishment for 

rotecting and tending the trees until sufficiently grown up, Trees require to be planted 

rom Kobarant to Rajowli-Bebar road, Nowada to Pahre-Barowan ; Nowada to Dergawn vid 
Waricaligunge ; Nowada to Toonge, and from Rajowli road to Gobindpore, As in planting 
trees on all the roads at one time a large outlay would be necessary, the committee consider 
that it would be better if the road from Nowada to Toogi be taken up this year for the 































putpose. = 
Resolved—That the Chairman of the district committee be moved to plage at the disposal 
of the committee a sufficient sum to carry out the Government suggestions, nie 
Read the Government resolution No. 944A, dated 18th September last, on the workiog 


of the road cess department for the year 1876-77. % ‘i 
Eetolved—That the attention of the absent members of this committearbo"dsawn to 


paragraph 16 by sending an extract from it. 


ove 


Mecting of Branch Road Cess Committee held on the 9nd November. 1878, 


od 

Present: pager “owe ns 

1, Sub-divisional Officer. ” ” f 

2. Babu Torul Narain, ‘4 
8. Moulvi Kazi Afzal Ali, o RE 


ine 
Reap a letter, No. 325, dated 28rd September last, from / RoadCest 
Committee, intimating that Rs. 1,000 have been allotted for the ty et a ’ 
7 





roads of this sub-division, A notice appears to have been issued by 
inviting applicants, but no application has yet been presented, 


Proposed by the Subdivisional Officer, and 
Beouaded by Kasi Afsal Ali— 


That the road from Nawada to Goshayenbi vid distill 

repaired and Be. 100 be allotted for the purpose fk of, 

Resolved—That the further notice ap issued on the subject, and 

stations he directed to furnish the Committee with the | z 

to be repaired or made in their ve jurisdictions with as 

the matter may be taken into consideration at the oad of this month 
There is an Overseer or Sub-overseer in this imate MK 





“may for any work tobe done. The seryi 
‘Lowe iy the Chairman of the Distric 
to n Overseer or Sub-overseer to 





=p » No, 347, dated Nawada, the 3rd November 1878. 
Memo, by—Basv Buvsunrsuwar Sinan, Deputy Magistrate, Nawada, < 
‘ tes forwarded to the Chairman, District Road Committee, for information, and with 
peqneth to comply with the request of the Committee. , i 





Branch Road Coss Committee, 


‘Ar the meeting to day were present :— 
ae 1, Babu Toral Narain Singh, 
ws 2. Kazi Afzal Ali. 
8. The Sub-divisional Officer. 
‘The Chairman’s letter, dated 16th April 1879, was read, and it was proposed to constract— 
1, A-road two milos long, joining the west end of Golundpore to the Gya road, 
2. Aroad from Nawada, passing south of Patoa Serai through Ohari to Sear Mahams 
abad, ten miles long. 
8, A-road six miles long, from Kadergunge to Darypore. 
4, A road from Golundpore to Wktara, four miles long. 
5. A road from Amawan to Rajowli, three miles long. 
6. A road from Bhadokhra to Samai, three miles long. 4 
7.° A road from Powra (a village on the road between Nowabad and Pakro Barowan) to 


Roh, some five miles long. 
With reference to the second paragraph of the Chairman’s letter, there is the road from 















Nowada to Goshayenbigha, . 
This, however, is expected to be finished by the beginning of July 1879,i ¢ before the ead 4 
of the present cess year. 
‘The overseer, Mati Lal Chowdhary, bas been ordered to submit estimates for the above " 
roads without delay. 
H, Cox. 
‘Tux late Sub-divisional Officer had proposed to make a road communication between 
Nowada and nok, y by oafauing | the road already under construction to Goshayenbigha, 
“by Way of Matov », Marra, &e. 
“Tt beth iami'tee that, as there is a road under construction between Roh and " 
7, it would be better to connect Rob and Goshayenbigha by a road, and to extend the 
from Roh to Ropow:as far as Kowakole. 
veg H. Cox. 
‘% ir today pacting wee pce — 
ae | ee “Babu Kazi Afzul Ali, 
7 » ~=Gurbux 
‘ 2" Porab Narain Singh, 
» Degan Singh, 
present except Dund Lall, 
iex’s letter, dated 3rd March 1879, relating to Branch Committees, formed 
I ay all the members to strike out the name of Dund Lall from the list, as ie 
rc ib Gye station, and could therefore be useless on the Nowada Committee. | 
| 


in 4 the vrnining four members, it was decided to forward the following names 

forthe eatetion of the Chairman, viz.— 

1. Babu Duli Chund of Hussna, 

Budhi Khan of Pukriharanwan, 

y» Dalmir Pari of Budhowli. 

i, 5, Dund Singh of Kutri. 4 ~~ 
ee Somers of Athanpore. , . ma 





» 














. ‘No, 11, dated Jehahabad, the 12th January 1880, Kes 

From-Brorora Nat De, Bsg., Sub-divivional Officer of Jehauabad, 

To—The Vioo-Ghairman, Road Fund, Gya, r > 

Win reference to your mémorandum No. 124 of the 7th instant, T have the honour to 
report that there was only one meeting of the Branch Committee held during the 4 
viz. on the 29th March 1879. There was only one member present, Sheikh Buen Ul, 
“besides the Sub-divisional Officer. 

4 The only resolution passed was to the effect that Mr. Chardon ‘and Babu Gokul 
Chand Parohit be proposed as additional members. A copy of this resolution is herowith 
appended. 7 
PPein explanation of the fact that there was only one meeting during the year, I have 
the honour to point out that, as at present constituted, the Branch Committee can scarce) 
do any work, except perhaps to propose in the beginning of the yéar what works should 
be taken in hand. After this has onee been done, there is nothing more for them to do. 

‘The Village roads constructed daring the last yoat were as follows == 
a Jebanabad to Sydabad, about five miles. 

Ditto to Kenari, about four do. 
Kurowna to Sikuria, about a mile and, a half. 

In the present year it is proposed to repair the above roads, with the ion of 
the Kurowna and Sikuria road, which, under the sanetion of the Chairman of the Road 
Cess Committee, has been abandoned. 

‘Phe new works to be constructed during the present year are different village roads, 
which will join the outpost at Kurtha with that at Perwazabad, the whole distance being 
sabout eight miles, Estimates have also been recently submitted for the construction of 
village roads from Mukdbumpore to Kaimgunge, about a mile and a half, and Mukhdumpore to 
Paibigha, about three miles. 

Tt has also been resolved, with the sanction of the Chairman of the Road Cess Com- 
mittee, to convert the part of the village road from Jehanabad to Kenari which lies 
between Jehanabad and the railway station into a district road. It bas already been 
widened to 21 feet, and a double irrigation duct has beeu put in, and the metalling 
will be at once taken in hand. 

Besides this, a certain part of the old Patna and Gya road has been taken back 
from the Railway department, and estimates have been submitted for repairing it from 
the funds of the Road Cess Committee. 

The Sub-overseer, under the orders of the Branch Committee, is doing his work well, 








i al 
-~ 
The 29tk March 1879. a on. é s* 
. Presest : a,» ‘ 
D. B, Atte, Esq,, Chairman, oe PY 
Moouvi Pazou Unita. “ats 


‘Letrex of Commissioner of the 3rd March and memorandum" of’ the Ohaifman, dated 
6th March, read. 2 . 
Resolved—That the names of Mr. Chardon and Babu Gokul Chand Patobit be Hropeel 
as additional members of the Branch Committee, Chairman of Branch Committee will 
report this resolution to the Chairman of District Committee. “+ Wah 4 
eae ¥ 
+s Spat a ae 


No, 386, dated Camp Nabinugger the 19th January 1880. , 
From—E, Srewaur, Esq., Sub-Divisional Officer, Aurangabad, “= ©,” 








‘To—The Chairman, District Road Committee, Gya, ye 
_ Wire reference to your No. 122, dated 7th instant, 1 have the honor ‘to send herewith 
copies of four resolutions of the branch committee held during the past eess-year 1478-79, 
as also list of members who were present and absent on each meeting throughout the 
year. re M 
2, There are forir® members Of the branch comimittée here, df which’ one _Abibars 
PRai Hit Narain Hing. Singh is punctual in ‘bis attendance, ‘and ho | 





Baboo Siaboe Purtay Bingh, man who a; eome tiniaiedl 
0 Thaker Giogt, mad sow aghe) or Poe dang lla: : 
i and-do not, even when 
to wiles owt or other matters. 
- Kai Hituram Sing, Bawah, of Chunder Gurh takes 
»* or repairs when entrasted ‘to him, while on hens o rary 
, tine eed foes Sader Kicker 
vit. to Kher 
tbe coms dens, ls nat vat Yoon nally mp 
Foad en to Rai Hituram 
extent to the b 











. evor, still necessary on the roads from Bambodeba to Pawyi repaired under the super 
BEAN Ce Slagh va wiewsber of bragol cekdeoee committe baa 
- The road from Nabinugger to Tindua, constructed during the last cess-year under 

the superviston of Rai Hiruram Sing, Babadoor, also requires-some culverts. ~ 
py. © 6. The construction and re 


lat. Repairing, the village aa from Daudnugger to Hussenpoora ... pairs to the four roads in 








Qnd. Ditto” Husson en M 

Srd. Ditto Ora to, ae ee the eub-division amounting to 

th. Constructing the'toad from Tindua to Maharajgung Rs. 2,138 has been sanctioned 
* 


for the current year, Rs. 1,000 
—— has also been received to com- 


Total =... 2,188 


mence the work which will be very shortly done. 
=, dba meeting held on 28th October 1878. ed 

‘Tuts was the day fixed for holding a committee, with a view to settle as to what 
yillage roads will be repaired this year, Only Ahiburn Singh, one of the four membors appeared, 
who proposed that tho road from Madanpore to Kbereeawan and Biri, distance 3 miles, 
estimated cost Rs. 800, should be taken in hand. As also the Seris and Jamhore ,éndg 
which remained incomplete last year, owing to there being water in the fields, may also be 
completed ut the estimated cost of Rs, 200; distance one nnd a half miles, Owing to other 
members not being present: the matter could not be finally settled, and hence postponed for the 
next meeting to be held by the end of the next month, 

Azuaroot Hug, 


. Vice-Chairman, 
dt a Meeting held on the 29th November 1878, , a 
Present. x 
Moulvi Azbaroo! Huq af re sss VieeeOhairman, _™ 


Baboo Simbhoo Purtap Sing, r 
»  Abiburn Sing, } 
In has been held that a road may be made from Madanpore to Mouzah Kherecawan, 
2 miles in length, 12 feet wide, and 1 foot high. Iv will cost as estimated Rs. 800, or at 
Rs. 150 per mile, 
The road leading from Nabinugger to Tindua bazar may be repaired; distance 
4 miles. The cost is estimated at Re, 400, or at Rs, 100 per mile. 


or vee Members. 













‘The road leading from Bombandiha to Pawyi, distance 44 miles in length, 12 feet 
wide, and 1 fgot high, at an estimated cost of Rs. 200. 
>= * Azuanoo, Huq, Sd 
Fa Vice-Chairman, 
‘ e ; = 
* o* dba Mecting held ou the 28th February 1879. 
nar me F Puesext— 
yMoulvi Azharool Huq. . fie * Vier-Chairman. 
“Abiburn Singh ve on Member. 
‘Tuy, other ndt present. 
“Three. ‘are under repair, One through Abiburn Singh, from Bubandiba to Pawy:, 
(aout 2 i Ais finished, and the whole is about 4 miles in length. ‘Iwo hundred 
® are ¢ ont of which a sum of Rs, 150 is given to Abiburn Singh. The * 

















‘antury Inst il was made a mile and a half, and in Bebraary iz has advanced 
h ther. It is estimated to spend Rs. 400, out of which a sum of Rs. 300 is 
siveh to im. % * 
«Bho thitd one's placed under the ditect supervision of Buboo Simbboo Purtap Narain 
Singh, which, will ic Madanpore to Kheroeawan. A sum of Rs, 300 is estimated, of 
Which Rs, Fto him, It was np to the Sth February 1879 that 4,600 feet iu length 
Was completed. It isiexpected that these roads will be ready by March 1879, 0 
embers aro cautioned to complete the roads in their respective jurisdictions 


ng ‘to be-finighed in March 1579. kit rce : _ 
i yo be repaired throngh Baboo Hitnarain Singh, leading from Nabinugger 


Azuanoot Hua, 
Vice-Chairman, 


—— 





} Members. 


esed that the road from Nabinugger tg indus _ 
os of 8 miles. As the roadearries a stood deal, 
mile, ‘The road is proposed to be made 

proposal was agreed to by the 





amitto. & 
‘ 
* ~ 













5 ar A " 
2. Ahiburn Singh propased a road from Ora Lo Deo, distance 8 miles, to be at 
a cost of Rs. 300; also repairing of tho road ftom Daoodnugger to 0 miles, 
$ an estimated cost of Rs.-500. Ditto Hussenpoora to Dehora ata cost of Shas 
‘These proposals wéte cow and consented to by the committee, and it resolved 
that the proceedings be sent up to the Chairman, district road cess committee, for sanction. 
B, Stewart, | 
‘hairman, 


ie . Sirona os a Cl 5 


i Statement shewing the list of Members who were present or absent on each Meeting during 
4 . the cess year 1878.79. 


















| 
Date on which the 
‘ oi peeing was bid Manes of segaiiien | Names of mombers 








Pech Oct. 1878 Ahiburn Sing. sass | Ray Hitnaruon Sing; Bahiadhur, Babui Simbin 
k ‘ —- riap Sing ; Baba Thakhur Prom Sing, 
ee 2h Nov. 5, au Simbu Party Sig; Abibumn | Ray Titaaraen Sing, Dsbu Thaklnr Prod 
Sing Sng. 

3 goth Fob. 1679 | abivtm Sing ea [Ray Httmaren Sing; Bebo Simbha’Purtap 
=) ioth Ma; | Pe as Raghi 

. F n Sing; Babu Ragha Sahay 

* vice Babu Thakhiur Sing. 









Sin; 
Babu Simbhu Purtap Sing, Ahiburn | Ray 
Sing eo ne es ae | CB 








i AURANGABAD SUB-DIVISION ; E. Stewart, 
i Came NAnixvocEr, 
The 19th January 1880. 





Sub-divisional Officer, 


i ? 
nae » 2 No. 195, dated Gya, the 10th February 1880. 
3 : " From—The Chairman, District Road Cess Committes, Gya, 
“ee To—The Commissioner of the Patna Division. 

Wrtn reference to your No. 22CP, dated 7th instant, requiring information as to the 
working of Road Cess Act, I have the honour to forward the following remarks for insertion 
in the place of bead 8 of my annual report. 

i + The Road Cess Act worked satisfactorily throughout the year. No complaints were 

i made of shortcomings in any quarter. There appears, however, to be some, reluctance on the part 
m of the people to pay the public works cess. This is probably due to their imperfectly under- 
* standing the nature of the cess and the method of collection. _- 

‘The establishment on collection worked satisfactorily throughout the. year. 

‘A duplicate copy of the annual account is to be vont to thedizagdue® ow being yaned 
by the Committee. A meeting bas been fixed for the purpose on the’ 2th instant? a duplicate 
copy will then be sent to you. Three members, in addition to the Vice-Chairman, were 

E onginally appointed on the Sub-committee. One of these, however, bas been transferred, and 
i the member appointed in his place has since left for Caleutta. a 
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GYA DISTRICT ROAD FUND. © 





















Amount 
| “estimate, 





por buuleet! 


Pauticvbans. Amount. 





Bs. 
1,06,0%5 


fy 


05 








INCOME, 


Ces on lands. 
Ot Tuition 
"on houses | ‘ 
Otie per Cent ToHd cess. 





| Road Tole, 
| 

Atount of ncahed boqne of Mh July 268 dra in favour 

{1 Tivtan Singlt, lesseo of Narotitn Chuktoll for refuad of “advance, 

Kat helene nine ot prevent to receive the aBaunt upto date: 

| the amouut ins been written back to the head eotscoraed zi 








Ferry Tolls. 
Arrears of Sone forry for the year 67617 4. aw 
Pees and Forfeitures. i 


Road cous process fee 
Ordinary or veerehing foo 
itr 





Miscellaneous. 


Bale of ploror and tooln 8 baskets, lane, rabbote and ator 
Sale of waste 


Bsboo Rajendar lh Neogy. overseer, for excess aren. in bie 
apress 

NAD Sieh, audat; bein advatioe oma 
Bepoty Mresieae of Pome tigers age, 


ty Mlegintrito of Aurangabad, 60 wosdunt “ot works done on 
village ronda, Ae. 
Sale of sees torina witch ‘ue Mala smn iilancous adennee 


white Nemsi Ciisran Haneri, contract; ny Works done 
Bebari Bear for excom payment ar 
Br. Haletod on account of hortaze-beariie cover 









10 0 0 


1,085 0 0 












Babco Rarskishun 


Sogoshar, pranks. 
Railway freisbt and 
advanice now ndjut 


| Stiere Ali, Mister 


Tatar) Huson 





‘oahamy, clerk, being overdrawn of iis travel 


Hier, fot ritient of bis ia 
ier ft eee parse lia i clei 
fod by cliarging to the proper head 





phiiee 





Details of Income and Eapenditure for the cess-year 1878-79, from Let October 1878 to 80th 
September 1879, to accompany the Annual Accounts for that year. 








[L198 6 0 














































Brought forward 


INCOME=(contd.) 





aaperion Boorat Al a 
counts, Manohoy Ram a 
poposit— ‘Karim Mistri .., 





‘Total Lncome 


EXPENDITURE, 


Establishment. 





8812 | Undor Road Coss Deputy Collectur for Collection of Revenue= 


Uhond clerk for 12, months and 10 days at Re. 
W damn Apel at 2s (hall pay on Tear), 
‘at Her 28 (half pay om loave) 





+ month and 
anys i Me } 
























Rs. ay. 
2 geceud clark for, 18 months, at Re 20 0 0 
ct ‘days it 
‘Aeuingeallowance for 1 daye in ‘May, eu 
1 third clerk for 12 months, at Rs. 90 wo 00 
Acting allowance for dayn in April, at Rs, 0 oan 
Acting allowauice for 12 days tn May, ai Ks. 6 . 
% moburirs for 12 months, at Rs,200 0 0 0 
és fins 160 








1 naib nasir for 6 months, at Ra 

1 house-ovss assessor, for § months, at Hs, 40 

Tassenmor for collecting arrars of road cess and publi 
come for 7 months and 6 days, a Ra, 40 swe 








Rs. a. P. 

Aduftri for 18 months wt RAB on an wo 0 
oan fine, 140 

Loffice poon for 12 months, at RSG a os ae nts 

J office ehowkidar for 12 months, at Re, 8 Cai) 
‘Loss fhe O87 

Thousc-oess peous for s months, nt Ra. 6 hehe wat Rae sa 







Thowse-ces poons for it days a. a ow 


6 poems ter ¢ months under mssemor for collating arrnrs of road 
Goss And. public works cess, at Ks. 6 por month 


4 peons for Bmanths, ot Rs. 6 o 
2 peons for 17 days in Fouevary 1879... 
‘Sponnaifors dayyat RS Gow 
Sitio tor #2 dayn, at 9 
ditto for 20days, at. 6 


mohurirs for compiling ryott doit for the road cos 
at 800 por TUp.Ed .. 


ieee mahusirs for ore 6 tama nt Bt per 
















igor the amanory curing Xt day 
AbD sans ¢ pie per diem 








serving (0TH procosses for collecting arrears at 4 annas 








Ra AP. 
32,081 4 


out 
16 aL 


° 





o 
0 


807 10 11 


é 


8825 
eens 
hisece 


seas 


a) 


5915 


mH 0 
uo 


48.18 


110 


ec 


eeeacce 





Ts, ae. 
1,22,200 3-10 J 


12,288 4 0 
1gh08 7 19 











% EXPENDITURR—(continued.) 4 





ad Batablishmont-—(continued.) “4 
* ~ 
*. General man- Bstablishment wnder Chairmau, District Road Committee and Com- | { 
ig ‘aeerent— tittoes” conteol— 
(eontd.) | Ba AP, 
1 accountant for 7 months, at Re, 80. ws vw ove BOD OO 4 . 
1 aocountant for S months,at Be87 eel 4350 0 i. 
1 vtimate checker and assistant accountant for 18 months a ‘ 
1'oierk for 12 motiths, at Ba S Rieateeh | oe Sse , 
Less fue 1 “ o@ 
















¥ é 
~t Ranitacpuner pay 
i Service mampe 
Miscellaneous: . 
» Pouroisurewith carriage (four iron racks) ... 


Contingencios of Chairman's Offico— 


qe 


ir ‘copies of Puniie Works Oni, incinding’ 
Municipal tes of reed oss building a 


Establishment and Contingencios— 
Chowkidar, from 2rd May to 30th Juno 1870, Bola 
\ eaetengaiog sn eee 5 ; 


























8,000 





10 


a 


‘Brought forward 
EXPENDITURE—(oontd.) 


Original Worke—(eonta.) 
Nowwila road, Gya to Nownda 


Colston of etal ‘on Grd, 4th, 
‘ane OU MO ewe 
Tnprection bungalow “a 
‘Wasirganj owe 


Patehpur road, Gyn to Rajauli— 
Constructing four calverta of 
Goudie xpans of 3” a 
Constructing threo culverts of 

3 apan < 
Duo tocontmctor in 


Constructing ‘18 culverts of 2 
‘span on the Bnd to 14th mile 
Gopalgan) road, Gym to Gopal- 


mtracting four culverts of 


‘y epan “a3 
Due from contractor 2 ot, 


Baroon to Bhonaria Inglis— 
Constructing double 8” irriga- 
tion ducts 
Sarbalida road, Gya to Sar 


valida: 
Constructing two eulvorts of 








Daudnagar to Auranenbad— 
Contracting vert of 6 


Duet contractor” 


Constructing » culvert of 3 





Dus to contractor” 
Deo to Mynbigha— 
Constructing two culverts of 


‘Newads to Pakribraman—" 
Coartructing culverts of 8 


Due 1 contactor” 


Ounstracting one skew bridge 
my | 


ditto 

Ounstracting 21 & culveria of & 
‘span on 

Due trom contractor 2. 





Balance excess over mannfac- 
turd 


Teanaed to Hulaaran ce 
ting bn 
ra 


julasgunge 
Beye ina 
get 





‘on0 of 9 and two of 2 ft, 
Bpanson ath and 6h miles 
Constructing 9 calveris of 3 








6,080 
ao 


ar 


a7 


oe 


70 


Ext 
Ey 


iy 


890.19 6 
55 8 








a0 48 


iain 
0010 


uo + 
07 8 0 


25 0 0} 


95-0 0 


30010 0 | 























Re ar 
aaa 12.10 


30:13 6 
woo 5 


354 6 
110 4 


a7 80 


950 0 


33010 0 


wot 
os 5 8 


1 7 6 


3815 9 


wm 8 9 





ms 70 








# ner 














he 
‘Brought forward it 
Original Works—(continued.) 


19 | Deo to Nabir i 
Tnspreving he spovachos to 












Due tocontractor waa 


ar cali pection bungalow on ditto 
sinus earthwork 





Bri 
idges and 


culvert 
from eruer of police tine 
to the junction of Dobhi road— 

iy dating 








feel 


| = 


8? 
Be 





2 





Sec! 





emer 2 clecucu 


| comeye a 


we ES 


| 
|= 


iz 















s Y 
ae aes 
woo » 
» 
1.0m 9 0 : 
5806 8 6 
mo.e ; 





1800 




















‘Waresbgnn} to Derhgnon road— 
Faken 
iy 


Nicks otf ined 
MEHL ae 





‘Due to contractor 
‘Constructing two culverts of 5! 
Ie ee 

ut from éontrazior 








Hignah to Bardeltah eid Narhat— 
‘Nieking out tines 
jarthwork 
Milepost... 
lishesent 





Due to contractor awe 


Namnin to Nardesernj— 
Hokie out lines 
work, ° 


arth 
Milepost 





Due tocontractor aw 


Boh to Rupow road— 
Nicking ont lines 
Earthwork 
Milepost... 





Due tocontmctor aa 


Hienah to Rohar and Rajaull: wid 
‘Nardiean) and Kehna 
Rickine ent nen 
Rarthwork 


‘Milepost, P 
Hatebishment 





Due to contractor... 


Tunotion from Waresahesn} to 

Pakribrawan to Rebar and Raj- 

fault throngh Daraypur— 
Picking out lines. 
Farthwork 





Ramallah to Protellah road 
raetrucking too ouverte o 


cogitratig uni, oaiera 
a ‘one culvert of 
Construotiig ons Gulvert of 





1,208 


8 


1.176 


18 
a3 



































es 3 
KO 
| . #08 
00 
RT 8 
S} 008 6 3 
mot) woo 
woo 
on a 
200 
B00 
uma 2 a 
a 
| a 
aan 6 
80 0 
rare 
$90) sino 
| 
20 0 
mw 8 
5 0 
woe 
mm 6 3 
mo 0 
aaa 4 0 
8 0 
w 00 
Bete 12 0 
280) se240 
a 00 
ors 
Ho 0 
Ea 
Ye is 
300/98 1 8 
| 
06 
018 2 
woe | 
as10 0 
fo 30 | 
Erm! 
| 
0 8 
O10; ows 
oon s 
ob 
4,078 10.10 
2081 9 
ge a8 
WT? 
0.12 7 10 








Re ar, 
9000 7% 

















SY 





Public works 
SS contd 





4000 | 88 











Omrornan works——eontd, 
Contribution Work. 


Me ea on 
Hc 
Fong ‘slones of the portl bf 


Village rome 
‘Constructing road from Quai- 
‘eral to Amtoaa nn, 
Contrasting road from Ook 
to Kamdibbighe a 
ibigiha to Kul 
ne 

Surwnying Vila ride i 


sub-division 
Constgucting Youd from Taleo 























5 
= 


& 
eee 
$15 ate, 


pa 
































Brought forward 
s contlauoé. 
Kharat vid Nawads to 
Repairing inspection bungalow 
Due tO ContMBIOE ao 






Earthwork sa 
Flying repairs“. 
Jrngle-eutting 
ie tine hut 

Establishment 
Collection and consolidation of miotal | 





Due to contractor = 


Nawada rond, Gyn to Nawnda— 
‘Earthwork 
Tarfine 
junglo-cutting 
Biring rama 
lat 


nn rd 
cpus 








Faighnore roxd, Gyn to Teajauli— 

work saw 
Repairing euat 
Milepost 
‘Rermiring brides 
Junwie-cutting 
Eotablishment 
Viyiug repair 





Due to cantractor as 


Repairine inspection bungalow 
Due to contractor... 


One ra Or te epee 
eee: 
Batablishment 
‘Cutting ghate 





Darvon to Bhinaria Inglis (Jchanabad)— 
Barthwoi 





Rermirtue bride and culvert 
Due to contractor — .. 


Sweieesy Gyo to Sarbalida— 


work 





Buablsnase 


Do tocontractor yy 





Sehanabed to Armal— 
Barthwork 
Baan iihisent 
Hohe tepeir . 


‘Danndnagar to Aurangabad— 
Barth work 


_— 
eS 








Drip from comteastor se eae 


Bee Wetetcor 
























fis, acy, 
10,28 9 8 


ust 9 
300 


nono 


3208 6 
m0 
0 








0 
0 
0 
0 
0 
1 

















ok 
Sac 





: 





b> 


82 





. 








eet. 
eotes! 


Vey 











Public, Works— 
(eontd.) 











120 


1,990 


41,000 


1,000 





u 


w 


" 


a8 












* ‘Brought forward =... 
Repaire—continued, 

Bela to Khidarsorai road— 

Hecivor : 

Reiblahment mn 
Tohranabad #9 Halaagan aaa 

Tarfloe 

eg reir 





Batabltinent 


Purhn to Gobindporo road — 

Barthwork . 
ing ropair 

Milepost we ss ve 









Due to contractor 





Milepost. 
Establishment 
Wiying repair 2 

















Gyn to Aurangabad eid Ratigan} and 
Barthwork a 

r3 bride reviair 
Levelling and surveying 
ae 
Establi 
Yiying repair 


Paryn (head-quarter)— 








Oya to Anrangaved vid Rafganj and Parya (Aurangabad 
“Farthwork 

ihe 
nite 

Establishiment 





Repairing inspection bungalow 
Aurangsbad to Mobarajganj road— 
Harthwore 3 





Gya.to Barachatti rond— 
‘Farthwork 





| ac88 
jets 





‘ial 








hick an 


Ae 


Be Ae 
81,800 6 10 | 


Boos 


| 


fe 
eles 


elec] F| Besos] e 


eves: 


| 


Leleels. 























Te oo 








Public work 
‘eontinuec,)| 


<< 3.100 


1,200 


1,000 


14800 


1,000 




















e 
% 

Brought forwara 

Hepaira—(continued:) 

Gooroon to Sherghotti rond— 
‘Earthwor! a ee es 
Establishment ea Ge wn ew one 
Duetocontractor oka 


Road from corner of Baitamni tank 
Dobhi road— 
Collection of metal... 
Earthwork 
Contingencies |. *, 





arthwork aan 
Establishment |) 


Duo to contractor wu, 





Road from 
oud from corner of police 


Collection of metal si. 
Bridge repuir 





Due to contractor... 


‘Kotari hill road to the junction of Sh 
‘Collection and eorsolidation of wx 
Barthwork 
‘Tarning 
Bridge repair 






Due to contractor ae, aeons aes 


Rajpal to Singhar rond— 
Barthwork 
lying repair 
Jpnele-cuting 
Milepost. 





Akhurpore to Gobindpore roxd— 
Earthwork is 





Nobinagar to Mabunwon road— 








‘yin t we 
Cesta 
Betabllshmvent ) 3 Fs 
i et to Got road— 
Due to contractor ys awa 


Auayngabad (0 Habinagar rod— 


favtiient 
‘Contingencies 





te en 1 


























Re AP. 
44208. 0 


- wo 7 
Da an 8 


iw 210 
aii ww 77 























460 4 
wooo! 
WO 0 
a1 00) 


|__e a 
1,088 18 0 
wo 0 
800 








[1918 0) 
1,150 1380 


3g 


| 
Fete 


g 





283: 
Batic 





is 








Be ase! 


ds ss 


“*? 





Public works— 
‘contvoued.) 





00 
Bis} 








Repaire—(coneladed.) 


tar lt to the junction of Pars branch road— 
ore Collecting and ‘retin motal we 














Village Rood, 
Repairing road trom Bamandiha to Poweo 1 0 0 
Minor works. 

Extablishment, 


istrict Bagineer for 1? months, at Rs. 
+ Bunttliution towards pension fore tant at Hé, 168 






wwerseor for $ mouths and 18 
worsect for 8 months and 13 
jerscor for 11 months and 


Lovorseor for 10 days, at Rs, 54, 


in Pobruary a, wie 
‘Loverseer for 18 dase, at Rs. 8), In Februm Ps BL 610 
overseer for $ montha and 8 days, at Be 10 


overseer, for ruspension allowance from: 9th May 
1 overseer roa! intb June id stat “uguit a is, 00°” 


A sub-overscor for $ months ard 17 days, at Rs. 80 
‘Contribution towards pension for 3 months and 17 days, at 














2 sub-overer for musporaen llewaneo for 8 month at Ba, 618 
Tiiboverster for g montis and tags at Bi 6 
Lfub-orererer for # toothy st a. ie 
Tauboorersesr for é month and 1 days, wt Wi, 35“ 








2 road sirne for 0 months and 18 days, at Ds 34, 


4 reed dafadar for 1 month, at Ra, 10, and 11 months, at 


Looting |. 


$ sub-divislonal peons, at a for 18 months 


ith ‘and 17 days, tee” 5” “ 





















Establishment (coneluded.) 


I treasure guard for 2 months at Ra. 5, and 10 months, at Re. 6... 
Arrears of ele ouriained by te acevo fuginoat, G5 


















ravelling all 
‘Travelling allowanco of the snd Frade overseer 
‘Pravolling allowance of the znd gradg overseer 
‘travelling allowance of one overseor, Sad 
silewsnce of one sub-oraiser, dst era 
‘Travelling allowance of ono sub-oversoer, znd 
‘Travelling allowanco of one oor, tn ‘ln = 
‘Travelling ailownuice of one sub-overseer, 2nd) = 
Walling allevanee of ono subsovureess, gd erede 
rns allowance of one sub-arereacr, ed iad 
in old weather tour 








Pay of punkhaepulior 

Bigs stationery, includ 

vi afi Printed form waphi ct iim an 
Postage of bear arg overs an paoole 7 

Hones Hct care : 

Mualcipal ax for Pidehpo neti 
owtage satya 

Seat ot a 























& eeecieseakés 2 









e 





B Bonscwesteos 





oft 
se 
eco 





Hutos 
ovnom 
seoce 


we Hetabstwteusz 
© ecouSecetSecn 








1780 1s 9 





























Rs Rear} Bn ay, 
‘Brought forward =... ee 
Coiftribution to 6,075 | Contribution to provincial services for previous year ee $5 0 0 
Provinclalser- 8a 6 
Buspenso no- ° 
‘counts, Advances. ai 
dur Nath Neogy, overseer, for excess charge in hisiaprost a» 100 
Don "Marisirate 8 owas, 00 nocount of works {olbe done na, 
ine vo ee ae, ae ak 
Nawab Sint, Dafadai, boii advinood tor 000 
Deputy, Macisrease of Jehanabad, on account san'0.6 
‘he felony male : 
penny laste of urea tor Work to be one Scale 
Bumaan Gostuenys cleeks a8 
kat cm 
is tour with: Ae bitch ee ee wo 
an, (or e520 
Se Ble Disteiee Bugincar for xcs clinrae mnt travelling 200 
ore of maere Taree Gompetaill fram Bacirens 17 0 
vate y purchnsing 
. Missed ray it ee me eM ae ee Mo12 0 
407 2 0] , 
Deposits, 
Mannger, Reldar ac 0 
Batuo Nomal Charan iisnerji 28 
256 
ry 
als 
20 
0 Pe i 
Rama Neth Banerji £ o 
Teen la ° 
Treo Se ny 
Ghee eine aa 
Mr, Halsted ,,, ‘14 Th 
Marat Nineh 3000 
D Ghose 100 0 





180-8 & 
1,59)100 18 








‘Total expenditure for the year 














Memorandum showing in detail the actual Cash Bulance on the 80th September 1879. 


Rs a Pe Be ar. 
Balance as per treasury pass-book +.» vs 1,68,301 8 6 
‘Less amount of cheques charged in accounts but not 
Yet paid from treasury... os ve 52,508. 14 0 


: —————-1,18,857 10 6 
Imprest cash in hand of District Engineers and others 21 9 6 


Net balance as per road cess cash-book .,, 1,16,100 4 0 


No. 100, dated Camp Sasseram, the 26th January 1889, ( 


From—J, W. Epcas, Esg,, 0.8.1., Chairman, District Road Fund Committee, Shababad, 
To—The Commissioner of Revenue, Patna, 


I mave been directed by the Road Cess Committee to submit the annual accounts 
of the Sbahabad district for the year ending 30th September last, together with the report 
prescribed in section LXXXIX, ‘ 

2, Tho accounts were prepared by the Vico-Chairman, submitted under section 
UXXAVILL to threo meatier of the Octamitioe, vies Manses ‘Edgar and os wat Babu Joy 

rokash Lall, and after examination by th passed ; Committee 

held this day the 23rd instant, Saami seg: Unie 

3, Working of Road €cas Act.—The amount. whieh, 08 08 

the several ccmses auder the Act wav lls. 1,48,005, the amount aettally eallest 
leaving a balance of Rs, 10,506, As there is at present « Bill 

for the amendment of the present Act, I do not think it 

of the latier at any length, and shall merely 
will remove any causes of complaint at present existing, — 

4. Working of Suider Committee—The 

members, thirteen of whom are Doncoleal 

three of which were adjourned for want of a 









ata 
























died during the year, and six members fuiled to attend any moeti report specially 
upon tho desirability of retaining the names of these gentle list. Most of the 
remaining members have taken an intelligent interest and given valuable aid in the working of 
the lay, ‘E am specially indebted to Messrs. Mylne and Charles Fox and Babu Bhugwan 
Dass for their co-operation. 

6, Branch Committce-—The reorganization of the Branch Committees, which was 
mentioned in the last annual report, did not receive the final sanction of Government till 
Jate in'the year, The measure was consequently postponed to the present year. It has now 
‘been carried out with great promise of success, ° 

6, Accounts.—The Road Fund and District Engineer’s offices were examined recently 
by the Deputy Examiner of Public Works Accounts, Bengal, and it is believed were found to 
be in fair order. 

7. How the Exiabliskment worked during the year—The cost of establishment for 
collection of revenue and under Committte’s control, estimated in the budget ut Rs. 4,818, 
has amounted to Rs. 5,051. The cost of engineering and exceutive establishment, inelud- 
ing all office charges and contingencies, estimated at Hs. 22,000, has amounted to Rs. 21,882, 
against an expenditure on work of Rs, 1,19,378, or 18 per cent. on the total outturn, The 
season closed with a balance in hand of Rs. 22,781, Mr. J. McNamara, c.t., held the post of 
District Engineer throughout the year. The Chairman has recorded the following remarks 
regarding his services :— i : 

“Jam anxious to bring prominently to the notice of the Committee the excellent work 
done by Mr. McNamara during the present year. The great progress made in the heavy 
undertakings now in hand is mainly due to his energy and zeal, he care and ability 
shown in the preparation of plans and estimates prevent those delays in obtaining the sanotion 
it the higher authorities which iso mach complained of elsewhere, His close supervision 
of his work, particolarly in the matter of measurements, ensures cheapness as well as 
efficiency.” 

The Committee agree in the opinion above expressed of the good work done by 
‘Mv. McNamara. 

The following Sub-overseers, who were favourably mentioned in the last annual report, 
wero promoted during the year: — 

Sub-overseer Beni Proshad, from 31d to 2nd grade, 
PY Munshi Chedi Ally, ditto ditto. 
B Troyluceo Nath Ghoshal, ditto ditto, 

The District Engineer reports that his subordinates have generally conducted their 
daties satisfactorily during the year, and the Chairman observes that he agrees with the 
District Engineer on this point, 

8, Principal works undertaken during the yrar—The principal works undertaken during 
the year were :—= . 

I.—The raised and bridged road from Serayah to Raghunathpore, which has been 

completed and was opened to traffic early in the year. This work was 

severely tried by the unusually heavy rainfall of the past year, and the 

waterway of the bridges and culverts was fonnd to be ample for all 

requirements. This road is very highly appreciated by the inhabitants of 

the surrounding country and is being much used as a railway feeder. 

U.—The metalling of the road between Mohania and the 
Bhabi i i i 













‘The estimate was sanctioned in Bengal Goverament’s No. 404C, dated 3rd May 
1878. The entire work was completed early in the season and was under 
traffic the whole of the past rains. The metalling of the road is an excellent 
piece of work, 
111.—Metalling Tenduni and Domraon road, 26 miles in length, estimate of which 
was sanctioned in Bengal Government’s No. 91C, dated 80th January 1879. 
About three-fourths of the entire quantity of metal required for the work, 
have been collected, upwards of five miles of metal have been laid and 
consolidated, and about four miles more have been pratly spread. The work 
will be finished during the current ye: 
Metalling portion of Kuilwar and Chowsah road, No. 3, class 2, between Durhara 
and Moulabag, sanctioned in Commissioner's No. 2070P, dated 12th February 
1879. Work completed. 
Y.—Metalling five miles of road between Dilsagur and Buxar, to complete the metal- 
ling between Dumraon and Baxar, sanctioned in Commissioner’s No. 69CP, 
dated 80th May 1879. ‘This work was two-thirds completed when the further 
" gollection. of metal was stopped by the rains. Since then all the metal has 
collected and spread, and is only awaiting the coming rains to be finally 
d consolidated, 
| from Sasseram to Kochus (Chowsah), sanctioned in Commissioner’ 
dated 22nd March 1878. Completed early in the season and laid 
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rainfall, atid though this flood which came down was not so high near its source at Sasseram 
as in 1874, yet, frie down, between Bickrum and Dumraon, the flood was the hij on 
record, and caused considerable damage ‘to the road, The abutments of the two old beam. 
bearing bridges at Bickram (so old that it was not known when they were constructed) ‘we; 
destroyed, and the road was considerably breached in four places'between Bickram and 
Daumraon, All other bridges sonstrnoted in 1861-62 stood well. Careful enquiries have been 
made of Mr. Levinge, Chief Engineer, and the officers of the Irrigation Department, regarding 
the effect of the eanal works on these floods, and I understand that measu ve been sano. 
tioned which, the Committee hope, will prevent a recurrence of this year’s mischief, It is there. 
fore unnecessary to write more on the subject here. An unosal quantity of water also came 
down the Banas and destroyed one of tho abutments of the Gurhiney bridge on the 
Sasseram and Arrah road (No. 2, class 2). This likewiso was an old beam-bearing bridge of 
six 20 feet bays on wooden posts, built by the old Ferry Fund before he Mutiny, The 
foundation was insufficient, and the least scour undermined the abutments. Details are being 
collected for the design of a permanent bridge, the eatimste of which will be submitted as 
soon as possible and the work undertaken immediately on eanction being obtained, if funds 
can be provided out of the savings of the current year, - 

10. Principal works to be undertaken during the ensuivg year.—Tho principal works to 

«be undertaken ‘ing the ensuing year, besides the metailing of the Dumraon and Tenduni 
road already in progress, are as follows :— 
I:—The metalling of the road from Tenduni and Mokur, 22 miles in length, sanc. 
tioned in Bengal Government’s No. 876C, dated 26th November 1879, 
Mach progress bas alreadyb een made in the collection of materials for ‘this 
work, which we hope to finish within the current year. 
IL.—The metalling of the road between Tonduni and Arrah, 86 miles in length, 
and repairs of bridges on the same road, sanctioned in Bengal Government's 
No, 876C, dated 26th November 1879. Some preliminary work on this 
road bas already been completed, and we hope to get about 20 ‘miles metalled 
within the present year if our funds permit. 

11. Fillage roads.—The amount actually expended on new village roads during the year 
was Rs, 10,582, for which about 250 miles of road have been opened ont; but this does not 
represent the total work done jn the district under this head, Much has also been done in 
laying out the work of the future, in tracing up old village paths which have been encroach- 
ed on and in parts obliterated, and in making enquiries the result of which will give the 
reorganized Branch Committees a basis to work on. In connection with the subject of village 
Roads, the Committee think it well to record here that during the past year their‘attention was 
again directed to the question of raising the status of the existing fourth-class road between Dum- 
raon and BulliaghOt, This subject was mentioned in last year’s report, and the Committee's 
decision not to attempt to raise or bridge the road then recorded. The experience gained in 
the floods of the last year have confirmed the Committee in their conviction that their decision 
is the only practicable one. At the same time they propose to realign a portion of the exist- 
ing road which runs through very low ground, aad are toking steps to acquire the land needed 
for the purpose. 

12, Planting trees.—In accordance with Bengal Government’s ciroular No. 10, Revenue 
Department, dated 28th October 1878, nine norsery-gardens for raising indigeous fruit- 
‘bearing trees, to be planted along the vides of district roads, averaging nearly 4,564 plants 
each, have been establighed during the year at convenient places throughout the district, viz. 
at Arrah, Tenduni, Bhabua, Burraon, Moradabad, Nasrigunge, Damraon, Motisabad, 
Kawye, details of which have already been submitted with my letter No. 419 of the 23rd 
September last; and nearly 1,000 young trees of from one to two years’ growth have been 
planted ont on the roadsides. 



















APPENDIX A. 
Abstract of particulars regarding Meetings of the District Road Committees for 1878-79. 
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Suanspap Roan Fuxn Ovrice, 
| Bhe 28rd January 1880, 


” No. 11s, dated Arrab, the 7th’ February 1880. 
pba lt W. Evoar, EsQ,, 06.1., Chairman, District Rond Fund’Committee, Shahabad, 
To—The Commissioner of the Patna Division. 

‘Wirn ‘reference to your memorandum No. 2850P, dated 31st ultimo, requesting me to 
ipo is the working of the establishment for the collection of revenue and Committee's 
T have | the honour to state that the establishments worked satisfactorily during the 
va iielerrisgy to paragraph 2 of your letter under rop! h {th 

re paragraph 2 of your letter under reply, I beg to state that a copy of the 
annual accounts has already been sent to the Examiner of Public Works Accounts, Bengal, 
direct under cover of this office No. 37, dated 17th November last, and noted on the back of 
the annual account submitted to your office, 
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September 1879, to accompany the Annual Account for that year. 
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Entadtishment and contingencies af river tolts. 
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Eisichar nacut and cers 08 
8's. Abul Museu 000 
woe 

Je) iets 8 

Total Exponditure .. 1.60;198 134 

















Memorandum showing in detail the actual Cash Balance on the 30:h September 1879. 














Purtionlars. Amount. ‘Total. 


Rear, Re a B 
Balance nt credit of Shubabad District Rood Fund in the Shahabad 





‘Treasury, as per pass-book +++ 98.576 20 
Deduct cheques charged in accounts but not. eashed on 18,894 701 
— 20,181 9 11 
Lmprest cash with Mr. J, MeNamers, 1 District Bagincer 60 
Jawabir Lall, Overseer 500 


Sookh Lall, 





Goburdhus, Lull, Sub-overseer 

Banee Pershad, 

3, Troylucko Nath Ghosal, ‘Sub-overscer 
Moonshi Chedi Ally, 

Baboo Hirumbo Chunder Cha 
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Explanatory Note, 








Rea PB 

Slee hae Ue tl Crk "(general management) as per foar quar. 
et gee 1,794 2 6 
ito, + \ ditto as per annual account 17% 8 0 
\ Difference mr 056 


‘Assen, 1b an exronsonilycharyed to servants in January and Febrox 1879, tone the disergnnes. 
‘The same remark sine ete fy jr the end" Servants = Si 


F. H. Baznow, 
Vice-Chairman, 





Can Bom a Mozuflerpore, the th February 1880. 
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_c. man, Road Coss Committee, Mozulferpore, 
~The Commis ‘he Paina Division, ‘ ; . 


ort working of road cess and its 
sre ara A ‘Outabes 1878 to 30th 
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ALTO Sune 


2. I have also the honour to annex the accounts of receipts and expenditure for the 
cess year 1878-79. . ? : 

The road cores has now been in force in this district for three years, and has (except in 
the year 1875-76, when it was levied “it half-rates) been uniformly levied at the full rate of 
half'an anna. The collections duriiff the past year have amounted to 81:42 per cent. of the 
demand, which is slightly in excess of the previous year’s collections, which were 80°57 

cent. va 
por The year commenced with an outstanding balaned of oolleetion, amoifating to Rs, 28,822, 
or 20°50 per cent. of annual demand; and at the close ef the year under review the 
outstanding balance of collection amounted to Rs. 29,349, or 1860 per cent, of annual 
demand. * 

The cash balance on the Ist October 1878 was Rs. 87,808-7-74, and on the 80th 
September 1879was Rs, 2,398 10-9 as per annual accounts annexed. 


I regret to report that during the past year it was found necessary to issue some 7,084 
processes and to appoint 25 tehsildars in different parts of the disteict. in order to. recover 
arrears of road cess and public works cess, whieh are now collected joint, d I am of 
opinion that, so long as the present joint-andeseveral-liability system is maintained against 
shareholders in joint undivided estates, the cesses will never be paid punetually in this district, 

* I believe that the collections of these cesses would be very greatly facilitated and the source of 
much discontent would be removed by making individual shareholders in joint undivided 
estates responsible for the punctual payment of their proportionate shares of the cesses. Sy 
long as the extent of interest possessed by every shareholder in each such estate was not discover« 
able in the Collectorate registers, no other course was possible than that of holding the entire 
body of shareholders jointly and severaily responsible, but now that, under the Land Registra. 
Act, the registration of shares bas have completed, or is approaching vompletion, I consider it 
expedient in every point of view to enforce individual responsibility to the utmost possible extent, 
It is erroneous, 1 submit, to suppose that, because there may be (as there often are in this and 
some other Behar districts) hundreds of shareholders in a joint undivided estate, there will 
therefore be extraordinary difficulties under the system which I advocate in realizing the 
cesses from each shareholder whenever default of payment may be made, If the extent of 
each sharebolder’s interest: (as at present) remains unrecorded in the road-cess registers, great 
injustice must frequently be committed in realizing arrears by attachment and sale of mevable 
property. If, again, the proposal to make arrears of cesses recoverable by the same process as 
arrears of land revenue is adopted, many shareholders will be forced to pay the arrears strictly 
dve from their co-sharers in order to save their estates from sale, and then to sue the actual 
defaulters in the civil court. Moreover (as in the ease of land revenue payments), until the 
latest dates for payment have passed and an estate has become liable to sale for arrears, one 
shareholder never knows whether another has paid his proportionate share or not. The svsiem 
of joint undivided tenancy being widely prevalent in the province of Behar, I think every 
possible consideration should be shown in collecting cesses from landholders. The experience 
which I have gained in administering the sale law (Act XI of 1857) makes me strongly 
deprecate the extension of its stringent provisions regarding recovery of arrears to the case of 
cesses. Occasionally a large shareholder purposely make» defauli in order that an estate 
in which there are a number of petty shareholders may be put up to sale, and that he may 
buy the whole 16 annas through one of his own dependents, Intentional or unintentional 
defaults will probably be very common in respect of payment of cesses, and innocent share 
holders, to save their estates from sale, will generally be compelled to pay up the arrears, J 
may be said that the Estates Partition Act and sections 10 and 11 of Act XL of 1859 pr 
sufficient remedies, but, in the first place, a partition case, besides being from its nature a tedious 
business, entails much trouble and expense on the shareholders,’and, secondly, there seems 
little reason in requiring shareholders to go to the expense of opening separate accounts ofter 
they have already spent so mach money in obtaining registration of theit names and interests 
under the Land Xegistration Act. The result of continuing the joint-and-several-liability 
rystem in its present form will probably be to promote the institution of partition cases, 
a result in my opinion to be greatly deprecated in this district, where the number of estates it 
already so large os 12,946, and where there are some thousands of estates on the towji, 
paying, on an average, less than Re, 8 a piece as Government revenue. = 


By making each share that has been recorded i the genoral registers of estates primarily 
responsive for its own quota of cesses, and saleable in the same manner as an estate eae 
the sale law, the holder will soon recognise that he must pay the di a and that 
if he fails to pay, he alone will be the sufferer. At first ia such aston 2 pio! yay ensue, 
but not, J feel assured, to a greater extent thon at present while every sale that 
will produce good effects, Peale ia 
__ Very great ineonvenience is felt in the Road Cess Office in 
instractions having ever been issued for inserting cha 
registers. In attaching the movable property of defaull 

instances runs the risk of being sued for damages, 
of all proprietors entered in the general registers of the © 
the Road Cvss registers, that mutations of names should be 
ance ag ext ase spleen general i 
and t 80 Io the name of proprietor remaing 
Geerned to be a holder” of the estate whieh 
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During the ‘ht meetings of the Committee were held, all of which were attended 
eee taccharan (Ks ealjcined scatecaanta, which also ahow the ‘names nnd. namber 
bse tastatiers of the Committee and details of their attendance at meetings :— 
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Nambor of | Number of 
‘Total number of 
moectlings we meetings at 
‘outed. | whlch absent. covering 
8 s 
s 2 6 during bis time, 
Nil 6 8 
H $y 
H 3 | os 
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‘i i b | 8 
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x intosh, Eaq. 1 7 s 
ny Ysa. i 1 ‘ : 
1. |. Esq. ‘Nil 4 4 during his time, 
1 O. bs bag 9 1 7 5 
tm Dorsa Dass Chowdry 3 7 8 
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it a H a] ot 
we ~ 1 $ 4 during his time. 
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During the year the ouly change which occurred in the list of the Committee was the 
election of Mr. F. B.S, Collier, Covenanted Senior Assistant to the Magistrate, as Vice- 
Chairman in the plice of Mr. G. Toomey of Kanti Factory, who resigned the office 
of Vice-Chairman in March last. 

The members of the Committee have as usual evinced great interest in the working 
of the road cess, and have always been most ready aud willing to afford assistance to 
the District Engineer in carrying out works and in aiding as much as lay in their power 

| towards the improvement of the district communications, In accordance with section S¥ 
of the Road Cess Act, the annual detailed account current was examined and audited and 
posed on the 22nd December by a Sub-committee consisting of Messrs, F. R. S. Collier, 

|) Vice-Chaitman, J. Smith and G. Toomey, members, and the accounts so passed were sub. 
mitted 'to.a meeting of the Committee told on the 26th of January 1880, 

The actual cash balance on the Ist October 1878 was Rs, 87-398-7-74, and the receipts 

r pet Ee year from all sources of income amounted to Re, 1,05,378-11-94 as per details 

joined tm " 
eR \ Ry oA Pr 
Coss on lands ie or oe -1,46,484 8 Od 
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The aegrogate amount therefore at posal of the Committes ‘was Rs. 2,83;777 3:5, 




















und the total expenditure incurred during the year was Rs, 2)80,378-8-8 as por details 
subjoined :— * - aoa 
. Ra a PB 
General management age oes 7,802 1°8) ™ 
Stazing-bungalows and serais = 2397 5 4 
Original works + 14 10 
© Repairs "i 87,20 4 9 
Establishment 80,254 14 2 
| Tools and plant 11,548 15 2 
Advances “ ” . 21,872 10 10 
Deposits nis i ey 20,848 6 0 
Total wee 280,878 8 8 


leaving a balance of Rs, 2,598-10-9 for the current year, 

‘As the details of expenditure nave been shown in Part IL of the annual accounts, 
TL will bere submit a few remarks aud explanations on the several heads of works, . 

General Management,—Too expenditure, Rs, 7,802-1-8, under this head was on account 
of establishment and contingent charges of both tie collection and Committee's offices. The 
budzet allotment for the same was Re, 9,102, The saving under this head of Rs. 1,200-14.4 
was in consequence of the provision for contingencies being in excess of reqiirements, and 
because tho pay of the establishment for September was not paid until Ovtober, i. ¢. after 
the expiration of the year. : : 

Slaging-bungalows and Serais.—The expenditure under this head was Rs. 2,399-5-4, 
against the budget allotment of Rs, 2,315, the excess, Rs, S2-5-4, being due to the 
construction of a pucea well at the Mozafferpore dik bunvalow, where than eact of . 
well had been long felt, and its construction being considered wn urgent necessity, the 
wwork was undertaken with the special sanction of the Commiitee. 

Oripinal works,—Under this head the expenditure of the past year has beon Rs. 98,238. 
14-10, out of Rs. 1,17,016, the budzet allotment. ‘The unexpended balance, Rs, 18,777-1-2, 
is in consequence mainly of several bills for works not having been paid before the close 
of the year, and because many final certificates for works executed were not submitted 
until afier the year had expired. I would instance the following works :— , 

1,—Constracting a bridge over the river Byah at Guriah Ghat on the Hajipore road, 

2.—Constructing a bridge over the Dunda river on the Sahibgunge road, 

3.—Consiructing a bridge over tie Kturackpore river on the Mahanar road, 
4.—Constructing the ruilway feeder road to the Muniari station, 

onstructing a bridge at the Chackdanye Ghat on the Kurlia Ghat road. 
6.—Constructing Road Coss office. 

7—Metalling various roads. 

¥.—Planting trees on various roads, 

9.—Constructing various culverts. 

‘The following original works have been undertaken during the year as per statements 
subjoined, in which I have subdivided them into eight classes :— 











Of the importance of the culverts and petty bridges in class Il. 1 have elsewhere treated in 
my remarks on district drainage in this report. Arcking over old, and in many instances 
dangerons platform bridges, is so very necessary, thot class I1I require no comment. Lhe 
petly improvements under class TF have nt slight expense proved very benefivial, Planting 4 
trees, clave VF, has also been treated of separately in this report, and its importance has boen 
most thoroughly recognised by the Government in its utilitarian, economical, and financial 
points of view. [Wethout mile-posts, class V1, no road can be judged complete, Clase Pll, 
requires 2 few remarks. It bad been the prac until two years ago, to keep all heavy 
traffic off the principal roads on the eo-gailed cart-leaks below the raised embankment 
during the dry season. This had been felt to be a great hardship, and on nearly all our 
principal roads the centre has mow been raised one foot in height, and 12 feet in width, 
and turfed, and this portion set aside for light traffic, such as horse and foot 
palkees, and vehicles with springs; and a space not less than 7 fest in w 
side of ‘the raised portion has been kept for heavy traffic, the import tra 
one side and the export on the other, as far as practicable, n 
content that this plan has given to the inhabitants of the 
rich and poor, 1 cannot sufficiently describe, In the instance of the 
but all : 

























work was placed under the class of original worl 

been included in surface repairs and not shown as 
aires no particular remarks, ‘The portion of 

worst in the district at all we sou SEH oe as 








was also imperative.owing to the very vy traffic, and. its execution has been of 
co! ble benefit to the traflic of the district and the imbabitants of the towns and their 
4 abigh bourlood. iS ; 
The only original works thint require remarks are those inclass I, and of them I would 
ol that, the construction of a masonry bridge consisting of (2) two arches of 3 feet 
apan each over the River Dundah on the Shabibgunge road, isin very fair progress, all tie 
wells (20)'twenty im number having been sunk to a depth of twenty-five feet and on them 
the superstructure een built up to the springings of the arches. The arching is in 
8, and the completion of the bridge before next rains will remove one great obstragtion 
to the traffic of the large and important town of Sahibgunge on the Gunduck river, 
A bridge existed at thir t many years ago, but was swept away by an unusually heavy 
flood, ite foundations bring undermined. I need hardly add that care bas been taken to 
prevent a repetition of such a disaster. In the construction of this bridge nothing has 
ocourred requiring special notice. 
The construction of a railway feeder road from Otter to the Muniari Station of the Tirhoot 
State Railway, connecting it with the principal and important roads to Durbhunga, Pusai, 
Dalsingserai, ‘fajpore, Shahpore, Mewah, and Hajipyre, The importance of this road 
speaks for itself, the utility of ull feeder roads is too obvious to call fer remark. The 
work has been executed and bridged throughout with nine culverts, 

Construction of a building for the Road Cess Ofices.—This has been completed, and all 
the offices of the Chairman and Committee, collections, and District Engineer have been 
brought ,together under one roof. The charges for rent for office-room, amounting to 
Rs. 48 per mensem, will not in future be incurred, and the business of the Committee has been 
facilitated and much unnecessary correspondence saved. 


Construction of a Bridge of five arches, of 85-feet span each, over the Byah river at Guriak 
Ghdt ou the Hajipore Road.—Vhis bridge has been satisfactorily completed, and by its 
completion the ouly break in the road between Mozufferpore and Hajipore has been, 
bridged. ‘The project was originally started in 1868, but although many plans and 
estimates were submitted from time to time, nothing was done until 1877-78, when 
tho plans prepared by the District Engineer were approved by Government and the bridge 
commenced and completed prior to the rainy season of 1878-79. No greater boon to the 
district could have been granted than this bridge, and no greater hardship existed than the 
old ferry and toll levied here on this the most frequented road in this diStrict, and its main 
communication with Patna, Bankipore, Dinapore, and the East Indian Railway, 

Tie construction of a Bridge of siz arches, of 20-feet span each, over the Khuruckpore 
Nulla on the Mahanar Road bas also been completed. Some bricks for this bridge were burnt 
10 or 12 years ago, but no plans or estimates were ever prepared. Tue bridge was commenced 
and completed within the year, and the road from Mahanar to Hajipore has now no 
break in it. 

The construction of a Bridge of three arches, of 35-feet span eack, over the Luckundye River 
at Chuckandye Gidt, on the Kurlea Ghdt Road has been conmenced and will be completed | 
befure the rains of 1880. The delay in receiving sanction to this estimate prevented 
much being done in the past year, and the liberal grant, Rs. 20,000, uovcrded for the work by 
the Committee; was devoted to other works instead. The importance of the bridge is great, 
as it reduces the number of breaks in the road between Mozufferpore and the sub-division 
of Sitamarhi from four to three, and us this is the main road to the Nepal Frontier through 
this district as well as to the sub-division, it seems alimost a certainty that sooner or later 
the other three breaks must be bridged. 


In all the above bridges ample hesdeey. has been allowed for boat-traflic, and special 
sare has been taken about the foundations, which are built on wells suak to a depth of 25 
feet below level of bed, 


Planting trees.—-At the close of the year 209 miles of roads had been planted with # 
trees as per following statement :— b 



















































Sahibgunge road 1. Pupri road .., . 8 mites, 
Notte ito Bhosah Ghat» 2.) 9 ‘5 
Darigh gay oy Suki Ghat yy we By 
oo Dulsingserai =, Se és 
Durbhunga ” qa. ay 

Lalgunge ; ssl = ag 

Ladowra » 5 os 

Belsund ms Ss nay) 

Total + 209 


wea, and Lalgnnge roads 238,440 onttings 
k and Fadia close of the year, 

y are to prevent injary from 
fenced with Ame bambvo gabious, 








six feet in height and two feet six inches 
round the tree when planted im the followi 






inch 
and in o radius of filteen ine 
placed between the posts, and split bamboos 







travellers removing nd untwisting — the 


* — mischievous prac'ice, and one that caused continual labour and co 
tthe system now adopted has been absolutely suee 
njury, as, although easy to twist the split hamLoos through the loops when green, 


I may add | 


mischief and 


Five whole, not split, bamboo posts, eight feet in length 
eter, are sunk in the ground to a depth of two feet, 
s from the stem of the tree. Four 
are woven in basket-work fashion to a height 
of six feet, the last six inches being passed through loops in the bamboo posts to prevent 

Mifcommon and very 
erable expense in repairs 
siul in preventing such 


in diameter, made on-one uniform plat and built 


1d not lees that one and. whale. 
other 
then 


manner;—~ 


ae 


equal distance from 
ces of split bamboos 


basket-work, which was 







it is most difficult to remove them when they have become dried and set. 





the year:— 
Swietenia mahogani 
Ficus elastica we 
»  Teligiosa 
»  infectoria a 
Indica 


” 
Dalbergia sissu 
Melia azedarach 
» Tncica 
Polyalthia longifolia 





And the undermentioned fruit-trees were also alive and thriving on the 1st of October 1879 ;— 


Mangifera Indica .., 


wee 17,788 
Artocarpus. integrilolia 619 





a Eugenia Jumbolana oe 785 
Gigle marmelous es 15 
Taiarindus Indica 436 
Bassin latifolia 120 
Ficus cordifolia 302 





Trees on road—The following timber-trees were alive and doing well at the close of 









Acacia Arahica ... 59 
Bambax Malabi 88 
Gmelina arbore: 27 
Cedrela toona ay. 99 
Albizzial ebbek is 425 
Albizaia procera say eget 
— 

Total timber-trees vee 42,878 





Eriobotrya Juponica .. ue 
Zizyphus valyaris ws a1 
Moras Indi * 10 
Bidum Guajava ne) pate poe 

Total of frvit-trees «21,154 








i 


I may mentio& that the above are all seedlings of good varieties, and that no.common ot 
inferior fruit-scedlings have been planted out on the roads. The advantage of planting 
good kinds of fruit-trees is obvious, the fature income from the fruit-trees depending entirely 
on the nature and class of fruit-trees planted. 1 would add thav in future the Committee's 





planting operations will be confined entirely 
Eugenia jumbolana 
Mapgifera Indica 
@gle marmelos 
Bassia latifolia 
Tamarindus Indica 
Artocarpus integrifolia 


to the following trees — 
Eriobotrya Japonica 
Swietenia mahogoni 
Pithe 

Gmelina arborea 
Dalbergia sissu 
Cedrela toona ‘ 

















the above forming, as fruit or timber-trees, the most valuable and reproductive varieties that 
can be grown in this district. ; 
* — Nursery-gardens—What. has been done in this respect I bave shown in my No. 70 
of 20th January 1480, and beg to repeat in this report 
«Two nursery-gardens have beea established during the last road cess year, 1878-79, one 
at the dak bnngalow in Mozufferpore, the other in the District Engineer’s grounds, 
“The formation of nursery-gardeus was rendered necessary for several reasons, amongst 
them the tollowi 
“1. The cifficulty experienced in obtaining young fruit-trees of-even inferior desoription. 
The poiicy of planting none but good varieties and deseriy is Of fruit-trees so as 
eventually from the sale of the fruit a handsome return fo the outlay and expen- 
ditre incurred in planting and maintaining them, 
“3. To prevent injury in transplanting trees with tap roots such as Artocarpus 
integrifolis, Bascian latifolia, and Dalbergi by raising them in pote, a baving been 
found by practical experience most. difficult to transplant such trees satisfactoril 
“To ensure the production of good varicties, the Chairman and District Engineer have per- 
sonally interested themselves in purchasing or obti ies Bombay, 
Maldah, and other varieties of the best mangoes, GSzle Marmelos, from 1 Khan 
Bahadur and Babm Suraj Deo Narain Sing, and from Dulsingserai wh 
satiety ae ite Lie and ae us nigel folia from Babu 
and Soruj Deo Narain Sing, and algo from Durbis igserai 
descriptions re obtainables mes eS 
ui gany seed was obtained from the Royal Botanical G 
the Pitbe Colabum Laman from the Horticultural and wees 
the extraordinary heavy raina this year, 
considerable injury was also sustained 
moisture, I annex a statement, shewing 
__ “ Experience has impressed the 
ay being evoutually « safer and more 
> % = ~~ 
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‘than in* and from the open ground. After much care, time, and expense have been laid out 
‘incurred on the yotng trees in the nurseries, it Ys very disappointing to find them 
‘ing afew days after being transplanted, in consequence of injury to tap roots, And here 
oY Observe that it would appear very inadvisable to plant out any trees less than two 
years old.” ‘The cost of tending, watering, and maintaining them is much less in the nurseries 
‘than when they scattered over many miles of roads, and as the existence of a bamboo 
fence, sich as is this district, is three to four years by the time it is worn out, its need is no 
Inger required, ¢ trees being five to six years old and strong enough to do without such protec. - 
tion, e have now in the ‘hurseries 14,112 well-grown young trees, which will suffice for 
about 80 miles of road, which is about the annual average length of avenue planted in this 
istrict, 










‘The experience gained during the past season will render future operations more success- 
fal, bat, the eame time, I trust that the results obtained this year may be considered not altogether 
unsatisfactory. 

‘Lhe expense incurred on nursery-gardens during the cess year 1878-79 was as follows :— 


Rs. oa. oP, 





Labour a7 9 «(9 
Price of fruit 0 O74 
Chowkidars 10 0 0 
Pots... . 7% 0 «(0 
hatching grass... ay ed a ee 18 20 





Total 4. 579 1001 


Improvement of distriet drainage by the construction of small bridges, culverts, and draint.—Tie 
attention of the Committee hus been especially directed during the past year to the 
improvement, wherever practicable, of the drainage of villages and lands in the vicinity of 
district rouds, a subject that has recently so greatly occupied the notice of the Government. 
‘The construction of the following 167 structures will Le the best evidence of the consideration 
and eare bestowed by the Chairman and Committee on this important subject, I may add that 
all the bridges and culverts are brick masonry aud arched, and of a thoroughly solid and 
permavent character :— ? 

Sudder-Sub-division. 




















Spans. Lineal foot 
Feet, No. waterway, 
Culverts wee ase 10 30. 300 
| Dito ase uae 6 16 96 
t Dito : ove is 4 21 84 
Diito we a afi 2 1 g 
» Total oo 58 482 
r. Sitamarhi Subed A 
olverts a 9 #6 4 40 
Ditto 7 42 * 
Ditto . 34 136 
Ditto oe oa R 24 
Total ae a7 242 
Hajipore Sub-division. 
Culverts nee es 10 5 50 
Ditto hes oe wee 6 32 192» 
Ditto” . 2, 4 8 a 
Ditto « 8 7 4 
“ “ -_ = 
“er Total ©... 82 288 
‘The expenditure on the above was during the year as follows:— 
: ger Rs. A. Pe 
aie “ ow 11,640 5 6 
on we oe 7,780 18 11 
4 Be ED ajeso 100 
Total ws 81,020 18 5 





, the undermentioned-glazed pottery 
, have been laid dowa:— 












‘Surface repairs to roads and repairs to ouverts and bridges, §0.—~One d 
and ninety three and a half mileg of roads and thoir bridges wud ¢alverts have | 
and shaifitained during the past year by the’ following “agsnoy :—= ¥ 

2504 miles by indigo’ factories, 
» by petty contractors, 
» by noker coolies. 












* place of the old b 
settlement of accounts, A factory manager now works bis roads by granting certificates © 
to bis cooly-mates or sirdars when the work is completed to his and District: Hnginegr’s 
satisfaction, and the certificates after check in the District Engineer’s office are passed 
and paid by cheque from the treasury in due course and in the same way as the 
works certificates of the District Engineer or his subordinates. During the pact year 
Messrs. Toomey, Swain, and others worked this system successfully, aud the Chairman and 
Committee have decided to adopt the plan universally in future, and to insist on its adoption 
by such factory managers as are willing and desirous of executing the road repairs in their 
vicinity. I may add that the plan has also been extended to such zemindars and native 
residents of the district as are willing to interest themselves in sach works; and already 
this year Babu Soraj Deo Narain Sing, zemindar of Buligurh, has undertaken the 
repairs of several roads in the neighbourhood of Buligurh, and executed the works in a very 
creditable and excellent manner, ‘ 

Tie nokur cooly repairs were also well execated, and those by petty contractors generally 
were good, and the maintenance of the roads altogether was satisfactorily performed. Much 
has been done ia repairing bridges and culverts, and a very large number of cross-drains 
and petty culverts have been arched. ‘ 

‘The following statement will show the mileage of the roada in the, three sub-division 
and the expenditure on them daring the year in repairs to roads, surface, culverts, bridges, 
and their maintenance :— 


















Sudder Subdivision. 












Rs a. v 
Expenditureon surface repairs... $a ws 35393 7 3 
Ditto “on repairs to bridges and culverts 2. 10,656 110 
Total expenditure 46,049 9 1 
‘Total mileage oa 5974 
Rs. a. P. 
Cost of maintenance and repairs per mile... we, EER 
Sitamarhi Sub-division. rs 
Expenditare on surface repairs... i vee 29,540 96 & 
itt on repairs to culverts a ow = 8,770 10 8 
: Total expenditure .,, 26.81) 1 Ob 
Total mileage oo B45 
Rs a. | 
Cost of maintenance and repairs per mile ke 7 4 0 | 
Hajipore Subedivision, \ 
Expenditure on surface revairs ... us vs 10,052 14 8} 
Ditto on repairs to culverts Pe wt 2105 9 0 


Total expenditure... 15,088 9a 8 
conan 


Total mileage of roads 













Coet of maintenance and repairs per mile... he 


I would here subjoin a brief memorandum, showing the mi 
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From the above it will be'soen that the milesige of 
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from 648 miles to 1,1034 miles, 

















the past year Rs, 30,846-14-2 have been expended on the 

village ronds, and Rs. 5,982-1-1 in building culverts on them. The total mileage ~ 

yonds in this district is 390} miles, and the ‘total amount expended on them 
past veur Rs, 36,328-15-3, o Rs, 93 per mile. , . 

i and Platt—Under this head thie expenditure has exceeded the budget-estimate by 
839-15-1. The excess is attributable to the purchase of kvdalis, bullocks, and some 

furniture for the Committee’s office, for which no provision was made in the budget, The 

Committee, however, accorded special sauetion for their purchase. 

Doring the current year the Committee propose to undertake the following new works ;— 

Construeting a masonry bridge at Sonbursa on the Shapore road, at a cost of Rs. 80,000; 
epee two 10-feet culverts on Hujrut-Jundaha road, Ks, 1,100; constructing ten 6-feet 

is on *Pupri, Hujrat-Jundaha, Parihur, and Batnahur roads, Rs, 4,490; constructing 
six 4-feet culverts on Pupri, Belamoch, Pakowne, and Parihur roads, Rs, 2,100, 
“Besides the above, provision for planting trees on about 40 miles of roads has been made 
in the budget: for the current year, 1 regret to say that the late flood in this distriet caused 
considerable damages to the roads, more especially to those in the Mozufferpore and Sitamarhi 
sub-divisions, ‘The spill of the rivers Bagmutit, Little Quuduck, and Luckundye swept away 
many temporary bridges and culverts, and breached the road embankments in several places 
s0 as to render them quite impassable. They have, however, been rectified, and communications 
have already been restored. 

Inspection of roads,—During the year, the District Engineer was out inspecting roads 176 
days, and travelled 4,877 miles. Supervisor Koylush Chandra Mittra was out inspecting roads 
194 dive, and travelled 3,821. miles. Overseer Troyluckho Nath Banerji was out inspecting 
roads 125 days, and travelled 2,997 miles. Overseer Mutty Lal Seu was out inspecting roads 131 
days, and travelled 3,103 miles, Overseer Ramlal Mukerji was out inspecting roads 117 days, 
and travelled 8,551 miles. Sub-overseer Preo Nath Palit was out inspecting roads 131 days, and 
travelled 2,470 miles. Sub-overscer Siffadar Khan was out inspecting roads 170 days, and 
travelled 8,693 miles. Sub-overseer Abdul Kadir was out inspecting roads 90 days, and travelled 
1,982 miles. 

Tn conclusion, I have to report that the District Engineer has shown his usual energy 
and activity im the discharge of his duties, and has worked generally to the entire ratiefuction 
of the Committee. The subordinate officers of all deparimeuts have given satisfaction, 














Statement showing details of the Nursery-garden at the LGk-lurgatow, Mozufferpore, 1819-80. 
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Bpllemant showing details of the Nursery-garden at the Distsies Zagineer’s grownd, 
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No, 109, dated Mozufferpore, the 12th February 1880. 
From—C, F. Wonsury, Esq, Collector and Chairman, Road Coss Committee, 


» 
—The Commissioner of the Patna Division. ig 
i No, 86CP, dated the 9th instant, I have the honour to report that’ the 
nittees of this district held no meetings during the past year. 
c 2 of your letter, I beg to inform you that a copy of the 

a sont to the Examiner of Public Works Accounts direct. 
Road Cess the Sub-committee appointed to examine the 
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No, 6.—PART II. 
MOZUFFERPORE DISTRICT. 


Details of Income and Expenditure for the cess-year 1878-79 from Ast October 1878 to 80th 
Seplember 1879 to accompany the Annual Account for that year. 
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Exrmxprrone—continned, 
Clerks,—continued. 
1 Head clerk in road cess office for 11 month, at Ba, 70° aa, 
1 Second elork in road cows office for LI months, at Ks. 80 
1 Third clerk in road com olfien fur 1) months, a Rs. 20 


908 





f Nohutiry in ad cess ofc for Hi moni, 
1 Naib Nasir in road coss office for 2 month. 
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Poons ditto, for 28 days of July 187%, wt Ra.6 
Yoo! ito for zs ditto at 8 
Peo ditto int 
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Heo ditto 
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§ Poous Gitte for one month 

1 Cliaroaha in road cess office for 1 days of June 1870, w 
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Petty Construction and Repairs. 
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Exrexpirvna~(continued.) 
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Public Works— 
(continued) 
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Original Works—(continued.) 
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Exraxprtone—(continued.) 
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Bxruxprrvew—(continueds) 
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Public Works—| 
(contd) 











197 | se 



















cubegebaisie8ed 


2g 





S3UHEREE ¢ ESE ofnIute 


















Exrenpirvxs—(continued.) 
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Brought forward — +» 


Repairs. 
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‘Public Works—| 
(conta,) 





83908 | Salary of District Engineer for 5 months, 











Repairs—(concluited.) 
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